ATIA - 20(1)(b) 
ATIA - 19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE TEMPLATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It 
shall be used: (i) firstly, by the Private Partner and its Construction Contractor and Designer to 
altest the scope and status of the relevant work, including any deficiencies; and (ii) secondly, by 
the Independent Engineer to certify, or not, Substantial Completion. Sections 1 to 4 of the form 
shall be completed by PP Persons. Section & of the form shall be completed by the independent 


Engineer. 
1 Certificate number: 181201-A0000-7 TCERT-000001 


2 We certify that the design of as described in Review 
Submittal Certificates RSC # 181201-22100-43CERT-000006 / 181201-22101-42CERT- 
has been satisfactorily translated into the construction of 
and this Construction Work including setting out, materials, workmanship and 
testing used are in compliance with the requirements of the Project Agreement, subject to 
the closure of the following deficighcies: 181201-A0000-7TRA-000001 


3 We confirm that we have used reasonable professional skill and care In the Design Work 


for the above-mentioned element of Project Work. We have seen the Private Partner’s 
documentation referring to e A Construction Work and 
have so far as we deemed it necessary witnessed the construction thereof and have 


found no discrepancy between sald documentation and the element of Project Work as 
designed for construction. 
* We have reviewed the deficiency list for th and we 


are of the opinion that the deficiencies are minor in nature, and subject to the closure of 
the deficiency items being accepted by all parties, we are satisfied that the design intent 


will not be compromised. (*delete if no deficiencies) 
Signed: 
= er 
Name: 
Date: 2017-08-14 
rol procedures we confirm that th 


Ween carried out in accordance with the | 
of Project Work f 


cont 


4 We certify that from our audit of the/quality 
of Pro Vor’: Has 


Project Agreement. We request t 
be certified to be at Substantia 


shadtacsiuaoitieeedretes 


5 Attestation by Independent Engineer of that the et Ceo of 
Project infrastructure is at Substantial Completion. 


* delele as appropriate 


Date:....2018-05-31........ 


Schedule 8 Certification Procedure 


Execution Version 


Processed under the provisions of the Access to Page 1 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 19(1) 
ATIA - 20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES (P eB) Projet de carridordu nouveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG Naw Champlain Bridge Corridor Project 7 


181201-A0000-7TCERT-G00001 — SCRODI-ICR-0902 October 12, 2017 


November 2017 181201-A0000-7TCERT-000001  $CRA01-ICR-0001 


November 2017 18120i-A0000-7TCERT.000001 ` -SCRODI-ICR-O001 Répurs io be done Spring 2018 
November 2017 181201-A0000-7TCERT-oanoci  SCROO1-ICR-0001 ira to be dane Spring 2018 
November 2017 181201-A0000-7TCERT-QO0D01 | SCRODI-CR-DO0T Repas to bo done spring 2018 


November 2017 181201-A0000-7TCERT-QUOD01 — SCRODI-ICR-OQU Repare to be done Spring 2018 


November 2017 181201-AD00C-7TCERT-OdoOO1 `` SCROO1-ICR-O001 Repair io be done Spring 2018 


October 2017 181201-A0000-/7TCERT-OO0001 — SCRODI-CR-0001 ] 
Noverniber 2017 '181201-A0000-7TCERT-0O0001 .-SCROO1-CR-0001 
November 2017 181201-A0000-7TCERT-O00001 — SCROD1-ICR-DO01 


November 2017 A&1201:86000 JTCERT-B05001 -. SCROO-ICR-0001 


Novernber 2017 181201-A0000-7TCERT-O00001 — SCROGi-CR-OG01 


Getbber2017 181201:A0000-7TCERT-000001 ` ` SCROQI-İCR-0301 
October 2017 181201-A0000-7TCERT-00D001  $CRO01-ICR-0001 


November 2017 181201A0000-71CER1-000001 -` SEROOL-ICR-0001 
Novernber 2017 181201-A0000-TCERT-O00001 SCROQ1-ICR-O001 


Nóvermbér 2017 191201 -A0000-7TCERT-O00001 `: : SCROOI-ICA-D001 


November 2017 181201.A0000-7TCERT-000001  SCRO01-ICR-0001 
November 2017 181201-A0000-7T CERT-OG0D01 `. : SCRODI-IER 0001 


October 31, 2017 181201-A0000-7TCERT-OQOOU1 ^ SCROOI-CR-DO1 


Géiober 31; 2017 481201-À0000-JTCERT-GQ0DOi  SCRÉOL-IÈR-O0D1 October 8, 2017 


Page Loft 


CAUsersymibguiNDesktop Version D\Copie de Completion-Minor Deficiencies list Fallow Up Log (2}.xisx Date printed: 2018-05-31 


Processed under the provisions of the Access to Page 2 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés d 
à l'information 


a us. i eee Ce | | 


ATIA - 20(1)(b) 


CONSORTIUM New Champlain Bridge Corridor Project 


C} Stantec Amendments to the Minor Deficiency list 
Request for certification number: ES 
Date received: 2017-09-20 Due Date: 2018-05-31 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 


ET MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 
deficiencies from SSL: 


Scope: 


IE addition to 
the NCRs 


a0000-71c:81-00000. MN à Page 1 of 5 


Processed under the provisions of the Access to Page 3 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


| New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


5 


© Stantec 


1 


10 


11 


= 
N 


Ninf I M| nl ef ef nl B ef ejf BP - u |i oc | nN 
BW) N|) e| ©) Wl BP N) DM, Ww FL, W| N ik jí € CRT HN A us an 


AO0000-7TCERT-000001 Page 2 of 5 


Processed under the provisions of the Access to Page 4 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


VETUS UNDE METTUS X 


Deficiencies 


uu 7| E Page 3 of 5 


Processed under the provisions of the Access to Page 5 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Design Data 1: 
2. 

Responses and 

certifications 

arising from the 

Review Procedure 
3. 
4. 
5. 
6. 

Construction 7. 

Report c 
8 

NCR 9. 


RS $0 Page 4 of 5 


Processed under the provisions of the Access to Page 6 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


CONSORTIUM 


(S Stantec 


ATIA -20(1)(b) 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Processed under the provisions of the Access to Page 7 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA -20(1)(b) 


ATIA - 19(1) | 
NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT | 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. II shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to allest ihe scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section b of the farm shall be completed by the Independent 


Engineer. 

4 Certificate number: 181201-A0000-7TCERT-000002 

2 We certify that the design De es as described in Review Submittal Certificates RSC 
# 181201-22100-43CERT- ~ -42CERT-000002, 181201-22102-42CERT-000002 


has been satisfactorily translated into the construction o 
Work including setting out, materials, workmanship and 


eee this Construction 
testing used are in compliance with the requirements of 


the Project Agreement, subject to the closure of the following deficlencles: 181201-A0000-7TAL-000002 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partners documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 


thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficlency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency Items being accepted by all parties, 
we are salisfied thal the design intent will not be compromised. (* delete if no deficiencies) 


Aitestalion by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion, 


b) CERTIFIED WITH MINOR DEFICIENCY LIST 


For 


Name: .. Date... 82l. 80/18... 


€ MP A ER E EE ete Se RENE SERRE ERN 
Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 8 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


SUBSTANTIAL COMPLETION € SiP. 8) Projet de corridor du nouveau pant Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project AT A 19(1 ) 


December 2017 1201-A0000:7T CERT-000002 `` SCROOI-ICR-0002 


Detember 2017 81201-A0000-7TCERT-009002  SCROD1-ICR-0002 20180312 


December 2017 201-A000D-7TCERT-000002 ^ SCROOI-ICR-0002 20180618 


ssie December 2017 181201-A0000-7TCEAT-000002 SCR001-ICR-0002 Repars to be done. Spring 1018 


ssic Decemiber 2017 81201-A0000-7TCERT-000002  $CROO1-1CR-0002 E 


June 2018 41201-A0000-7TCERT-000002 ^ SCRDO1-ICR-0002 


dune 2018 [81201-A0000-7TCERT-000002  SCROOZ-ICR-0D02 


EN June 2018 81201-A0000-7TCERT-OD0002 —— SCROO:-ICR-0002 


dune 2018 H1201-A0000-7TCERT-000002 SCROO1L-ICR-0002 


une ans OO 1201-A0000-7TCERT-G00002 | SCROO1-ICR-0002 
| Sune 2018 — 0 81201-40000-77CERT-000002  SCROG1-ICR-0002 


June 2038 81201-A0000-7TCERT-000002 — SCRODI-ICR-0002 


June 2018 81201-A0000-7TCERT-O00002 - - SCROO1-ICR-0002. 


#78 


dune 2018. 12014000071 CERT-000002 ^ SCROO1-CROQ0A 


December 2017 81201-A0000-7TCERT-000002 — SCROOL-ICR-0002 December 1, 2017 


October 31, 2017 81201-A0000-7TCERT-GH0002  SCROD1-CR-0002 


Page 1of1 
https://adme.snclavalin.com/sic/nebep-qa/ep/doc/Substantial Completion/Deficiencies Follow Up/Completian-Minar Deficiencies Ust Follaw Up Log (2) xlsx Date printed: 2018-09-17 


Processed under the provisions of the Access to Page 9 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


CONSORTIUM 


6" Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Request for certification number: A0000-7TCERT-000002 EE 
Date received: 2018-10-12 


Content: Additions to Private Partner's Minor Deficiency List 


1. Design Data 


2. Design 
Review 
Submittals 


3. Quality 
Records 
(As of 2018/10/12) 


4. NCRs 
(As of 2018/10/12) 


A0000-7TCERT-00000. MR NN do Page 1 of 2 


Processed under the provisions of the Access to Page 10 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSERITUM New Champlain Bridge Corridor Project 


Amendments to the Minor Deficiency list 


o Stantec 


UE 0 m Page 2 of 2 


Processed under the provisions of the Access to Page 11 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


CONSORTIUM 


Jj Stantec New Champlain Bridge Corridor Project 


|o Na ui BU N 


Page 12 of 139 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 
…. à l'information ex NECS tons: es . EN — MCN 


ATIA -20(1)(b) 
ATIA - 19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE TEMPLATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be 
used: (I) firstly, by the Private Partner and its Construction Contractor and Designer to attest the scope and 
status of the relevant work, Including any deficiencies: and (ii) secondly, by the Independent Engineer to 
certify, or not, Substantial Completion. Sections 1 to 4 of the form shall be completed by PP Persons. Section 
5 of the form shall be completed by the Independent Engineer. 


1 Certificate number: 181201-A0000-7T CERT-000005 
2 We certify that the design À ra as described in Review Submittal Certificates RSC 
# 181201-21309-43CERT-0 as been satisfactorily translated into the construction of 


HEE 5d this Construction Work including setting out, materials, workmanship and testing 
used are in compliance with the requirements of the Project Agreement, subject to the closure of 
the following deficiencies: 181201-A0000-7 TRA-000005 


Description (English) 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the 
above-mentioned element of Project Work. We have seen the Private Partner's documentation 
referring to the EE of Construction Work and have so far as we deemed it 
necessary witnessed the construction thereof and have found no discrepancy between said 
documentation and the element of Project Work as designed for construction. 


* We have reviewed the deficiency list for MEAE... we are of the opinion that the 
deficiencies are minor ín nature, and subject to the closure of the deficiency items being accepted 
by all parties, we are satisfied that the design intent will not be compromised, 
4 G certify that from our audit of the quality control procedures we confirm that the 
| of Project Work has-been-carried. ouL.in accordance with the Project Agreement. We 


DI 


| : 
i 
| : 
| : LU es 5 
\ request that th k i gat Substantial Completion. } 


Attestation by Independent Engineer of of Project Infrastructure is at 


* delete as appropriate 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 13 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 
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ATIA - 20(1)(b) 


ATIA - 19(1) 


SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8} Projet de corridor du nouveau pant Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


November 2017 | 181201-A0000-7TCERT-000005 -. SCROUS-ICR-0001 
November 2017 181201-A0000-7TCERT-000005 SCROOS-ICR-0001 
November 20: 1 | S-1CR-0I 
November 20: 1 o R-0 
| November 2017 181201-ADCOO-7TCERT-O00005 _ SCROOS-ICR-DOO1 
October 2017 181201-A0000-7TCERT-000005  SCROOS-ICR-0001 
October 2017 181201-A0000-7TCERT-000005 — SCROOS-ICR-0001 
“October 2017 181201-AOCOO-7TCERT-O00005 ^ SCROOS-ICR-0001 
| September 2017 — 181201-A0000-7TCERT-000005  SCROOS-ICR-0001 — 
October 2017 : 181201-A0000-7TCERT-000005 SCROOS-ICR-0001 
October 2017 181201-A0000-7TCERT-000005 ^ SCRODS-ICR-O001 
October 2017 181201-A0000-7TCERT-000005 ^ SCRODS-ICR-O001 
October 2017 — — 181201-A0000-7TCERT-O00005 ^ SCROOSHCR-0001 | 
October 2017 181201-AOCOO-7TCERT-000005 SCROOS-ICR-0001 . 
I [181301 AGCOO-7TCERT 005- 
181201-A0c00-7TCERT-000005  SCRDOS-ICR-0001 
181201-AQCOO-7TCERT-OQ0005 ... SCROOS-ICR-0001 
181201-A0C00-7FCERT-C00005 — SCROOS-ICR-0001 
| 181201-A0000-7TCERT-000005 SCROOS-ICR-0001 2 
181201-A0C00-7TCERT-GC0005 SCROOS-ICR-0001 
1812 CER SCRODS-ICR-0001 
SCROOS-ICR-0001 


181201-A0C00-7TCERT-000005  SCROOS-ICR-0001 
181201-AOCOO-7TCERT-O00005  SCROOS-ICR-0001 
181201-A0C00-7TCERT-000005 ^ SCROOS-ICR-0001 
181201-A0C00-7TCERT-000005  SCROOS-ICR-0001 
| 181201-AOCOO-/TCERT-O00005 ^ SCROOS-ICR-0001 
181201-A0C00-7TCERT-000005  SCROOS-ICR-0001 
T SCROOS-ICR-0001 
181201-A0000-7TCERT-000005 ^ SCROOS-ICR-0001 
181201-AOCOO-7TCERT-OOO005  SCROOSHCR-O001 - 
181201-AOCOO-7TCERT-O00005  SCROOS-ICR-0001 
181201-AOCOO-7TCERT-O00005 ^. SCROOS-ICR-0001 
181201-A0C00-7TCERT-000005  SCROOS-ICR-0001 
181201-A0000-7TCERT-000005 .. SCROOS-ICR-0001 — 
181201-AOCOO-7TCERT-000005 — SCRODS-ICR-0001 
181201-AOCOO-7TCERT-O00005 - -SCRODS-ICR-0001 


Page iof1 
https;//pdmc.sndlavalin.com/sic/ncbep-qa/cp/doc/Substantial Completion/Deficiencies Follow Up/Completion-Minor Deficiencies List Follow Up Log (2).xlsx Date printed: 2017-12-01 


Processed under the provisions of the Access to Page 14 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
… à l'information 


ATIA -20(1)(b) 


UND New Champlain Bridge Corridor Project 
| Certification review 


Stantec 


Ó 


Date received: 2018-03-13 Due Date: 2018-04-03 


Part of the review: Additions to Private Partner's Minor Deficiency List 


P list of deficiencies — | ANOR DEFICIENCIES LIST AND FOLLOW UP LOG 


Scope of the review: 


co 


IE addition to the NCRs N 


Items # Elements Deficiencies 


Page 1 of 2 


aoooo-7rcerr-000006 ME. -< 


Processed under the provisions of the Access to Page 15 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


HO EE New Champlain Bridge Corridor Project 
Certification review 


12. 


13. 


Construction Report 


^0000-7TCERT-00000: IE dock Page 2 of 2 


Processed under the provisions of the Access to Page 16 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT ATIA - 19(1) 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. it shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including. any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or nol, Substantial Campletion. 
Sections 1 lo 4 of the form sball be completed by PP Persons. Section 5 of the form shall be completed by the Independent 
Engineer. 


1 Certificate number: 101201-A0000-7TCERT-000009 


2 We certify that the design of s described in Review Submittal Cerlificates RSC # 181201- 
22100-43CERT-000006 / 000011, 181201-22102-43CERT-000007 has been satisfactorily translated into the 
construction ofl and this Construction Work including setting oul, materials, workmanship 


and testing used are in compliance with the requirements of the Project Agreement, subject to the closure of the 
following deficiencies: 181201-A0060-7TAL-000009 


3 We confirm that we have used reasonablé professional skill and care in the Design Work for the above- 
mentioned element of Project Work, We have seen the Private Parlner's documentation referring to Ihe above- 
named clemant of Construction Work and have so far as we deemed It necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinlon that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (° delete ino deticiencies) 


Signed: = ae ain 
esigner 


Name: ee F See note below | 


Date: .2018-10-12............. 
4 We certify that from our audit of the quality contr 
da A di 


rocedures we confirm that the above-named element of 
e Project Agreement. We request that the above- 


5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


b) CERTIFIED WITH MINOR DEFICIENCY LIST 


Signed: 
For 
Name:  . . Date LOS C f. ES... 


Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 17 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 
CONSORTIUM 


Cy Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Request for certification number:-A0000-7TCERT-000009 er 


Date received: 2018-10-12 


Content: Additions to Private Partner's Minor Deficiency List 


Element not inspected 


1. Design Data 


2. Design 
Review 
Submittals 


3. Quality 
Records 
(As of 2018/10/12) 


Page 1 of 4 


Processed under the provisions of the Access to Page 18 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM — New Champlain Bridge Corridor Project 


Amendments to the Minor Deficiency list 


Cy Stantec 


4. NCRs 
(As of 2018/10/12) 


LE 5 | m Page 2 of 4 


Processed under the provisions of the Access to Page 19 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


o Stantec 


Wu o E | Page 3 of 4 


Processed under the provisions of the Access to Page 20 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM New Champlain Bridge Corridor Project 


Amendments to the Minor Deficiency list 


Cy Stantec 


ES B Page 4of 4 


Processed under the provisions of the Access to Page 21 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 
ATIA -19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE TEMPLATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. it shall be 
used: (i) firstly, by the Private Partner and its Construction Contractor and Designer to attest the scope and 
status of the relevant work, including any deficiencies; and (ii) secondly, by the Independent Engineer to 
certify, or not, Substantial Completion. Sections 1 to 4 of the form shall be completed by PP Persons. Section 
5 of the form shall be completed by the Independent Engineer. 


1 Certificate number: 181201-A0000-7TCERT-000003 


2 We certify that the design MEE . described in Review Submittal Certificat 
181201-21301-43CERT-000006 has been satisfactorily translated into the construction ^ni 
EN this Construction Work including setting out, materials, workmanship and testing used 
are in compliance with the requirements of the Project Agreement, subject to the closure of the 
following deficiencies: 181201-A0000-7 TRA-000003 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the 
above-mentioned element of Project Work, We have seen the Private Partner's documentation 
referring to the Bo: Construction Work and have so far as we deemed It necessary 
witnessed the construction thereof and have found no discrepancy belween said documentation 
and the element of Project Work as designed for construction. 


* We have reviewed the deficiency list for AMENEM ons we are of the opinion that the 
deficiencies are minor In nature, and subject to the closure of the deficiency items being accepted 
by all parties, we are satisfied that the design intent will not be compromised. (^ delete if no deficiencies 
e certify that from our audit of the quallly contro! procedures we confirm that the 

of Proj fe-has-been camici oul in occa ance with the Project Agreement. We request tha 


Signed: 


or Designer 


Name: m. 
X Dale. rund RCE 
of Project Work be certified to be at Substantial Completion. ^y 


dependent Engineet H/thiff td ME of Project infrastructure is at 


5 


Substantial Completion. 


| b) CERTIFIED WITH MINOR DEFICIENCY LIST * | 


PEE | is j T 
Signed: .. in 


Name: ors decer re casae depone 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 22 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


Projet de carridar du nouveau pant Champlain 


MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Carridar Project 


he 
181201-A0000-7TCERT-DO0003 . SCROGA4CR-0001 


November 2017 181201-ADOQD-/TCERT-000003  SCAOO3-ICA-0001 
vember 2017 ‘1812 o r J 03-1 R-0001 
vember 2017 RTD SCROO3-ICR-0001 
November 2017 181201-A0000-7TCERT-OOU00 ^ SCROO3-ICH-0001 ; 
November 2017 — | 181201-AG0DU-/TCERI-QOO003  SCROOJICRQUUl July 12,2017 
November 2017 381201-A0000-/TCERT-000003 ^ SCR003-ICR-0001 | - "August 23; 2017 
November 2017 181201-A0000-7T CERT-000003 
November 2017 181201-A0000-7T CERT-000003 
November 2017 381201-40000-71CERT-000003 
iber 2017 2 -7TCERT-000003 
November 2017 181201-A0000-77 CERT-000003 
November 2017 181201-A0000-7TCERT-000003 
November 2017 — | 181201. TTCERT-G00003 ^ 
November 2017 .181201-A0000-7TCERT-000003  SCROO3-ICR-0001 
November 2017 1B1201-A0000-7TCERT-000003 — SCROO3-ICR-2001. 


November 2017 481201-A0000-7TCERT-000003  SCROG3-CR-0001 


October 2017 181201-A0000-7TCERT-0CO003  SCROO3-ICR-0001 


November 2017 181201-A0000-7TCERT-000003  SCROD3-ICR-0001 


November 2017 181201-A0000-7FCERT-00003 ^ SCROO3-ICR-Q001 


November 2037 181201-A0000-7TCERT-000003. SCROG3-ICR-0001 
November 2017  181201-40000-7TCERT-000003 ^ SCROOSICR-OD001 

j cds EE m 
jovermber 181263-A0000-7TCERT-000003  SCROD3HICR-0001 
November 2017 181201-40000.7TCERT-000003 ^ SCROO3CH-0001 
November 2017 | 381201.40000 7T CERT-OQ00! RO03-ICR-0001 
November 2017  18:1201-A0000-7[CERT-OC0D03 ^ ^ SCROD3-ICR-0001 
October 2017 ~ 1B1201-A0000-7TCERT-000003  SCROO3-ICR-0001 


October 2017 181201-A0000-77CERT-000003 ^ SCROO3-ICR-0001 Aügust24, 2017 


https://pdmc.snclavalin.co m/slc/ncbcp-qa/cp/doc/Substantial Completion/Deficiencles Follow Up/Completian-Minor Deficiencies List Follow Up Lag (2).xlsx Date prin 


Processed under the provisions of the Access to Page 23 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information f : ` 


CONSORTIUM | New Champlain Bridge Corridor Project 
(y Stantec Amendments to the Minor Deficiency list 


Request for certification number: A0000-7TCERT-000003 


Date received: 2017-11-16 Due Date: 2017-11-17 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 


Md à MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 
deficiencies from SSL: 


IE addition to the NCRs 


Processed under the provisions of the Access to Page 24 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1) 


CONSORTIUM 


. Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Deficiencies 


Construction 
Report 


A0000-7TCERT-000003 docx Page 2 of 2 


Processed under the provisions of the Access to Page 25 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE TEMPLATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It 
shall be used: (i) firstly, by the Private Partner and its Construction Contractor and Designer to 
attest the scope and status of the relevant work, including any deficiencies; and (ii) secondly, by 
the Independent Engineer to certify, or not, Substantial Completion. Sections 1 to 4 of the form 
shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 
Engineer. 


1 
2 


We — that from our audit of the quali 
of Project Work ha 


Certificate number: 181201-A0000-7TCERT-000004 


We certify that the design of as described in Review Submittal 
Certificates RSC # 181201-21303-43CERT-000006 has been satisfactorily translated into 
the construction "NEN and this Construction Work including setting out, 
materials, workmanship and testing used are in compliance with the requirements of the 
Project Agreement, subject tothe closure of the following deficiencies: 181201-A0000- 


7TRA-000004 


We confirm that we have used reasonable professional skill and care in the Design Work 
for the above-mentioned element of Project Work. We have seen the Private Partner's 
documentation referring to the SE: Construction Work and have so far as 
we deemed it nocessary witnessed the construction thereof and have found no 
discrepancy between said documentation and the element of Project Work as designed 
for construction. 


* We have reviewed the deficiency list for MEME and we are of the opinion 
that the deficiencies are minor in nature, and subject to the closure of the deficiency 
items being accepted by all parties, we aie satisfied that the design intent will not be 
compromised. (* delete if no deficiencies} 


Signed: 


Name: : 
Date: MaaR Lees 


control procedures we confirm that - 
catried out in accordance with the Projec 
f Project Work be certified to be at 


Agreement. We request tha 
Substantial Completion. 


Cy 


Attestation by Independent Engineer of that the | p Project Infrastructure 


is at Substantial Completion. 


For independent Engineer 


Name: SEE D: 2014-10-12... 


Execution Version 


Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 26 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 
ATIA - 19(1) 


SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8) Projet de corridar du nouveau pont Champlzin. 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG č New Champlain Bridge Corridor Project 


December 2017 
December 2017 
December 2017 
December 2017 

… December 2017 
,. December 2017 


October 2017 — 
October 2017 


PRESE UN 
Septernber 2017 
September 2017 
October2017 
October 2017 
Novernber 2017 
. Ottober2017 - 
October 2017 
ae October 2017 
tiv October2017 — 


Authority October 2017 


SSLC October 2017 — 
Authority November 2017 


https://pdme.snclavalin.com/slc/nchep-qa/cp/doc/Substantial Compietion/Deficiercies Follow Up/Completion-Minor Deficiencies List Follow Up Log (2).xlsx 


Processed under the provisions of the Access to Page 27 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 19(1) 
ATIA -20(1)(b) 


484201-A0000-7TCERT-000004 


181201-A0000-7TCERT-000004 
| 181201-A0000-7TCERT-O00004 
| 181201-A0000-7TCERT-O00004 


181201-A0000-7TCERT-000004 
| 181201-A0000-7TCERT-000004 
181201-A0000-7TCERT-Q00004 
181201-A0000-7TCERT-000004 
.181201-A0000-7TCERT-D00D04 
181201-A0000-7TCERT-000004 


181201-A0000-7TCERT-000004 


| 181201-A0000-7TCERT-O00004 
181201-A0000-7TCERT-0D0004 


181201-A6000-7TCERT-000004 . 


.181201-A0000-7TCERT-000004 
| 181201-A0000-7T CERT-020004 
181201-A0000-7TCERT-000004 
_181202-A0000-7TCERT-090004 
181201-ADOOO-7TCERT-030004 
181201-A0000-7TCERT-020004 


181201-A0000-7TCERT-030004 


_181201-A0000-7TCERT-020004 
181201-A0000-7TCERT-020004 


SCROO4-|CR-0001 
SCRO04-iCR-0001 
SCROO4-ICR-O001 
SCRDO4-ICR-0001 
SCROO4-ICR-COO1 -. 
SCROO4-ICR-CO01 — 
SCROOEICR-0001 
SCROO4-ICR-0001 
SCROO4-ICR-0001 
SCROO4-ICR-0001 
SCROO4-ICR-0001 — — — 
ROO4-ICR-0001 ea 
ROO4-ICR:0001 
SCROO4-ICR-0001 


SCROO4-ICR-0001 


SCRDD4-ICR-0001 
SCROO4-ICR-0001 
SCROO4-CR-0001 
SCRDO4-ICR-0001 
SCROO4-CR-0001 
SCRO04-iCR-0001 
__ SCROO4-ICR-0001. 
| SCROG4-ICR-0001 
SCROO4-ICR-0001 — 


SCROO4-ICR-0001 


SCROO4-ICR-0002 
SCROCA-ICR-0001 


Page Lofi 
Date printed: 2017-09-11 


ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 


Cy Stantec Amendments to the Minor Deficiency list 


Request for certification number: A0000-7TCERT-000004 
Date received: 2017-09-21 Due Date: 2017-10-12 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 
Mee Pati da MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 
deficiencies from SSL: 


IE addition to the NCRs 


Deficiencies 


A0000-7TCERT-000004 docx Page 1 of 2 


Processed under the provisions of the Access to Page 28 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


& Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Design Data 


Construction 
Report 


A0000-7TCERT-000004 OCX Page 2 of 2 


Processed under the provisions of the Access to Page 29 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 
ATIA - 19(1) 


` NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


3) SUBSTANTIAL COMPLETION CERTIFICATE FEME 


This template specifies the minimum scope and content for a Substantial Completion Certificate, It shall be 
used: (i) firstly, by the Private Partner and its Construction Contractor and Designer to attest the scope and 
status of the relevant work, including any dofloiencies; and (ii) secondly, by the independent Engineer to 
certify, or not, Substantial Completion. Sections 1 to 4 of the form shall be completed by PP Persons, Section 
5 of the form shall be completed by the Indepandent Engineer. 


1 Certificate number: 181201-A0000-7TCERT-000007 


2 We certify that the design BEBE. describod in Review Submittal Certificates RSC # 


eee oe Contraction MA has been satisfactorily translated into the construction o 
and this Construction Work including setting out, materials, workmanship and testing used 


are in compliance with the requirements of the Project Agreement, subject to the closure of the 
eficiencies: 181201-A0000-7 TRA-000007 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the 
above-mentioned element of Project Work. We have seen the Private Partner's documentation 
referring to th of Construction Work and have so far as we deemed it necessary 
witnessed the construction thereof and have found no discrepancy between said documentation 
and the element of Project Work as deslgned for construction. 


* We have reviewed the deficiency list for € | and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency Items being accepted 


by all parties, w: isfied that the design Intent will not be com romised, (*delele if no deficiencies 
We certify that from our audit of the quality control procedures we confirm that the 
of Project Work has been carried out in accordance with the Project Agreement. We request that | 


Substantial a MN S rd 


X 5 Attestation by Independent Engineernof/that A of Project infrastructure is at 
NL Substantial Completion. 
Se 
Å 


ate Partner 


Name: 
Date: wae eu. May. UET. 


[b) CERTIFIED WITH MINOR DEFICIENCY LIST 4 


Signed: 


* delete as appropriate 


d dent Engi 
Name: — EE. pater... 2017-11-17 m 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 30 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 19(1) 
ATIA - 20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES { PA Y Projet de carridar du nouveau pant Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Chamglaln 8rldge Corridar Project 


November 2017 181201-A0000-7TCERT-000007 — 5C1007-ICR-0001 
November 2017 — | 181201-A0000-7TCERT-000007 — SC2007-ICR-0001 
October 2017 | 181201-AU000-7TCERT-000007 — SC007-ICR-0001 September 18, 2017 


Novemher 2017 181201-A0000-7TCERT-000007 ^ SCXDD7-ICR-0001 


November 2017 181201-A0000-71 CERT-000007 . -SCRDO7-ICR-0001 


November 2037 18120-A0000-7TCERT-000007 . SCADOJ-iCR-DO01 

November 2017 181201-A0000-7TCERT-000007 … SCROO7-ICR-0001 
November 2017 181201-A0000-7TCERT-000007  SCROO7-CR-0001 
November 2017 181201-A0000-7ICERT-000007 ^ SCROO7-ICR-0001 
Apri 2018 — 381201-A0000-7TCERT-000007 


181201-A0000-7TCERT-000007 ^ SCRDO7-(CR-0001 


Aprii 2018 181201-AD000-/TCERT-000007 ^ SCRDO7-ICR-QD01 


April 2018 181201-A0000-/FCERT-000007 ^ SCROD7-ICR-D001. 


April 2018 181201-A0000-/TCERT-000007 - .SCROO7-ICR-0C01 


pri 2018 j [/181201-A0000-/TCERT-000007 | SCROO7-CR-OC01 
Apri 2018 /181201-A0000-7TCERT-000007 ^ SCRO7-ICR-0001 


November 2017 181201-A0000-/TCERT-000007 ^ SCRO07-ICR-0001 November 2, 2017 
December 2017 — | | is1201-A0000-7ICENT-d00007 ^ SCRDO7-CR-0001 


November 2017 181201-A0000-7TCERT-000007  SCROG7-CR-D002 November 2,2017 


November 2017 181201-A0000-7TCERT-000007 . SCROO7-ICR-0001 November 2,2017 


November 2017 181201-A0000-7TCERT-000007 ^ SCROO7CR-O001 November 2,2017 


. November 2017 — 


November 2017 181201-AD000-7TCERT-000007  SCROOZ-ICR-0001 November 2,2017 


November 2017 181201-ADD0U-7TCERT-000007 ` SCROD7-ICR-0001 Novembér 2,2017 


Novemher 2017 181201-A0000-7TCERT-000007 ^ SCROO7-CR-0001 November 2,2017 


https://pdme.snclavalin.com/sic/nchcp-qa/cp/doc/Substantial Completion/Deficiencies Follow Ur/Completion-Minor Deficiencies List Follow Up Log (2].xlsx Date prin 


Processed under the provisions of the Access to Page 31 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés E 
à l'information 


ATIA -20(1)(b) 


E New Champlain Bridge Corridor Project 
Cy Stantec Amendments to the Minor Deficiency list 
Request for certification number: A0000-7TCERT-000007 i 
| Date received: 2017-11-16 Due Date: 2017-11-17 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 


- - | MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 
deficiencies from SSL: 


Scope: 


IE addition to 
the NCRs 


Elements Location Deficiencies 


A0000-7TCERT-000007 docx Page 1 of 2 


Processed under the provisions of the Access to Page 32 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


CONSORTIUM 


gy Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Review submittal 


Construction 
Report 


A0000-7TCERT-00000 docx 


Processed under the provisions of the Access to Page 33 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


Page 2 of 2 


ATIA - 20(1)(b) 


ATIA -20(1)(b) 
ATIA -19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This templale specifies the minimum scope and content for a Substantial Completion Certificate, It Shall ba used: (i) firstly, 
by the Private Pariner and ils Construction Contractor and Designer to attest the scope and slelus of the relevant work, 
including any deliclenctes; and (il) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 (o 4 of the form shall be completed by PP Persons. Section 5 of the form shall ba completed by the Independant 


Engineer. 

1 Certificate number: 181201-A0000-? TCERT-000012 

2 We coriify that the design of: cescribad In Review Submittal aedis RSC 181201- 
21301-43CERT-000006 has been satisfactorily translated into the construction : a ^: this 


Construction Work including setling out, materials, workmanship and testing used are In compllance with the 
requirements of the Project Agreement, subject to the closure of the following deficloncios: 181201-A0000- 


7TAL-000012 


3 Wa confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Wark. Wa have soen the Private Partners documentation referring to the above- 
named clement of Construction Work and have so far as we deemed It necessary Witnassed the construction 
thereof and have found no discrepancy belween sald documentation and tha element of Project Work as 
designed for construction. 


med element, and we are of the opinion that the 
2 ofthe deficiency items being accepted by all parties, 


* Wo have reviewed the deficiency n for the above 
deficiencies are minor In nature, and sib} 


wo are satisfied that the design inte ta if na déficlonclas) 
Signed: , mami 
Name: : 
Date: .2018:12-14........ s 


Gèeduros wo confirm that the abovo-named element of 
h tho Project Agreement. We request that ihe above- 
ubstantlal Completion, 


4 We certify that from our audit of tha quality control p 
Project Work has been carried out in accordaned 
named olemont of Project Work be certified 


5 Attestation by Independent Engineer of that tho above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 


For Independent Engineer 


Name: 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 34 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


Seda vis New Champlain Bridge Corridor Project 
(5 Stantec Amendments to the Minor deficiencies list 


Cerificate number: 181 201-A0000-7TCERT-00001 2 


Work clement MW 


Date received: 2018/12/15 (Request for Certification) 
e Substantial completion supporting documents and construction report dated 2018/11/14 
(Ref: 181201-A0000-7TRA -000012. 00] 
e Minor deficiencies list and follow up log dated 2018/11/16 
(Ref: 181201-A0000-7TAL-000012. 00) 


Elements not 
inspected 


Minor deficiency description 


159400034 700 CERT Ol. vi 


Processed under the provisions of the Access to Page 35 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


CONSORTIUM 


(y Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


. 4 
181201-ACOCO-7TCERT-000012 Page 2 of 4 
159400034. 700 CERT. OI, vi 
Processed under the provisions of the Access to Page 36 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


— New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


1. Design data 


2. Design review 


submiltals 
A. 
3. Quality B. 
records C. 
(As of 
2018/12/10) 
D. 
E. 
4. NCR's 
(As of A. 
2018/12/14) 


Eoo 0 Page 3 of 4 
159400034 700. CERT. O1, vl 


Processed under the provisions of the Access to Page 37 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


— New Champlain Bridge Corridor Project 
Stantec Amendments to the Minor deficiencies list 


Do B Page 4 of 4 
159400034 700, CERT. 01, v1 


Processed under the provisions of the Access to Page 38 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


SUESTAI 


MEJOR DEFICIENCIES UST AND FOLLOW UP LOG 


httea://pdme.snclavaiin.com/ste/ncbep-aa/ep/doc/Substantiat Completlor/Deficlencles Follow Up/Campietian-Miner Deflclencias Lis: Follow Up Lag (2).xirx 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


Projet de zorridor du nouveau pont Champlain 
New Chanplain Bridge Corridor Project 


131201-A0000-7TCERT-000012 


....181201-A0000-7TCERT-000012. 


^ 381201-ADO00-7TCERT-0D0012 


181201-A0000-7TCERT-000012 
181201-A0000-TICERT-O00012 
181201-ADODQ-7TCERT-OOD012 

00-7TCERT-000012 
181201-ADODO-7TCERT-O00012 
381201-A0000-7TCERT-000012. 
381201-ADOQ0-7TCERT-000012 


.181201-A0000-7TCERT-000012 


0914208 
,09-11-20:8 


181201-A0D00-7TCERT-000012 
181201-A000 T-000012 
181201-A000 (T-000012 


181201-A0000-7ICERT-000012 . 


181201-A0000-7TCERT-000012 
181201-A0000-7TCERT-000012 
383201-A0000-7TCERT-0D0012 


...181201-40000-7TCERT-000012. 


181201-A0000-7TCERT-000012 
181201-A0000-7ICERT-000012 


....181201-A0000-7TCERT-000012 


181201-A0000-7TCERT-000012 


SCROO1-ICR-0012 


SCRDDI-ICR-D012.., 


SCRDO1-ICR-0012. 


SCROOL-ICR-OD12 


SCROO1-ICR-0012 


SCROOZ-ICR-0012 


SCROO1-ICR-0012 
.SCROD1-ICR-0012 
SCROD1-ICR-0012 


.SCROD1-ICR-0012. 


SCRO01-ICR-0012 
SCROO1-ICR-0012 
SCROO1-ICR-0012 


SCROO1-ICR-O012 .... 


SCROD1-ICR-0012 


SCROOI-ICR-0032 — 


SCROD1-ICR-0012 


| SEROOS-ICR-0012 


SCROD1-ICR-0012 


SCROOI-ICR-0012 . 


SCROD1-ICR-DO: 


SCROOI-ICR-0012 . 


SCROO1-ICR-0012. 
SCROD1-iCR-0012 


ATIA - 20(1)(b) 


Page 39 of 139 


Pageiofi 


Date printed: 2018/11/18. 


ATIA - 20(1)(b) 
ATIA - 19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
r to allest the scope and status of the relevant work, 
gineer to certify, or not, Substantial Completion. 
lated by the Independent 


This template specifies the minimum scope and 
by the Private Partner and its Construction Contractor and Designe 
including any deficiencies; and (il) secondly, by ihe Independent En 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be comp 


Engineer. 

1 Certificate number: 481201-A0000-7 TCERT-000013 

2 We certify that the design of s described in Review Submittal Certificates RSC # 181201- 
-00002. 181201-22101-43CERT-000005 has been 


22100-43CERT-000006/000007, 181201-22 
satisfactorily transtated Into tho construction o 
out, materials, workmanship and testing used are In 
Agreement, subject to the closure of the following deficien 


nd this Gonstruction Work including setting 
cal ce with the requirements of the Project 
cles: 181201 -A0000-7TAL-000013 


e used reasonable professional skill and care In the Design Work for the above- 


3 We confirm that we hav 
mentioned element of Project Wark. We have sean the Private Partner's documentation referring to the above- 


| named element of Construction Work and have so far as We deemed it necessary withessed the construction 
thereof and have found ne discrepancy between sald documentation and the element of Project Work as 


designed for construction. 

* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor In nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (*delete if no deficiencies) 


4 We certify that from our audit of the quallty control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with thé Project Agreement. We request that the above- 
à Completion. 


named element of Project Work be certified fo pelak Substantial 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 


Completion. 


b) CERTIFIED INOR DEFICIENCY LIST * 
* delete as appropriate 


FEEPETEXXED 


ent Engineer 
pate.….2018-05-87 


Execution Version Schedule 8 Certification Procedure 


ea under the provisions of the Access to Page 40 of 139 
Infc rmation Act /Révisé en vertu de la Loi sur l'accé 
à l'information Mid 


ATIA - 19(1) | [ATIA -20(1)(b) 


181201-A0000-]TCERT-OQ0013 - SCROLA-ICR-OGOL 


181201-A000C-7ICERT-O00013 — SCRO13-CR0001 


181201-A000D-7TCERT-000D13 — SCRO12-ICR-0091 


181201-A0000-7TCERT-O00013 — SCRO13-CR-0001 


181201-A0000-7TCERT-000013 


SCRO13-4CR-D001 


181201-A0000-7TCERT-Q00013 — SCRO12-CR-0001 


181201-A0000-7TCERT-000015 ` ` SCRO13-ICR-0001 


181201-A0000-7TCERT-000013 SCRO13-ICR-0001 


181201-A0000-7TCERT-000013 ` SCRO13-ICR-000 - . , May 23, 2018 


181201-A0000-7TCEAT-000013  SCRO13.ICR-0001 


181201-A0000-7TCERT-O00013  SCRO3CR.O001  May23, 2018 


181201-A0000-77CEAT-000013 — SCRO13-CR-0001 


181201-A0000-7TCERT-000013 


SCRO134CR-0001 


181201-A0000-7TCERT-000013 — SCRO13-CR-0001 


181201-A0000-7TCERT-000018 


SCRO13-ICR-O0Di. 


181201-A0000TCERT-O02013 — SCRO13-|CR-O001 


181201-A0000-7TCERT-000013 : SCRO13-CR-OG0l 


181201-A0000-7TCERT-OQD013 ^ SCRO13-CR-0001 


181201-AN000-7TCERT-GDG013 — SCRO13-ICR-0001 


181201-AD0D0-TCERT-0O0013 — SCRO134.CR-0001 


181201-A0000-7TCERT-O00013 — SCRO13-CR-0001 


181201-A0000-7TCERT-000013  SCRO13-ICR-0091 


181201-A0000-7TCERT-00013 ``. SCROIS-ICR-OOD1 


181201-A0000-;7TCERT-O00013 — SCRO13-CR-0001 


SCRO18-CR-O001 


181201-A0000-TTCERT-Q00013 


181201-A0000-7TCERT-O00013 — SCRO13-CR-0001 


181201A0000-7TCERT-OQOO13 - SCRO13-CR-0001 


181201-A0000-7TCERT-O00013 ^ SCRO13-ICR-0001 


181201-AD000-7TCERT-000013 


SCRO13-CR-0001 


181201-0000-7TCERT-000013 — SCRO13-CR-0001 


181201.AD000-7TCERT-000013 — SCRO1S-ICR-0001 


181201-A0000-7TCERT-000013 — SCRO13.CR.0001 


181201-A0000-7TCERT-000015 — .SCRO13-CR-O001 


181201-A0000-7TCERT-OUOD13 — SCKO13-CR-0001 


181201A0000-7TCERT-0QO13 ^ SCKO13JR-0001 


181201.A0000-]TCERT-ODOD13 — SCRO13-CR-0001 


181201A0000-7TCERT-D00013 ^ SCRO13-cR-00O1 


181201-AQDO0-7TCERT-Q00013  SCROL3-ICR-0001 


181201-ADODO-TCERT-QCOO18 ^ SCRO13-ICR-0001 


181201.A0000-7TCERT-OCDO13  SCRO13-ICR-0001 


181201-A0000-7TCENY-ODD013 . SCRO13-CR-D001 


381201-A0000-7TCERT-OCOD13 — SCRO3-CR-O001 


181201-A0000.7TCERT-000013  SCROLS-CR-0001 


181201-A0000-7TCERT-000013 — SCRO13-CR-OCOL 


181201-A0000-7TCERT-000013 — SCRO13-CR-0CO1 


181201-A0000-JTCERT-n00D13 — SCROM3-CRODOl 
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CAUsers\mibgui\Desktop\Versian EN - Date printed: 2018-05-31 
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à l'information 


ATIA - 20(1)(b) 
CONSORTIUM 


New Champlain Bridge Corridor Project 


6" Stantec Amendments to the Minor Deficiency list 


Request for certification number: A0000-7TCERT-000013 


Date received: 2018-04-24 Due Date: 2018-05-31 


Content: Additions to Private Partner’s Minor Deficiency List 


Link to the list of 


NA MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 
deficiencies from SSL: 


IE addition to the NCRs 


Deficiencies 
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aie alec ee New Champlain Bridge Corridor Project 
CY Stantec Amendments to the Minor Deficiency list 
Design Data 


Responses and 
certifications 
arising from the 
Review Procedure 


Construction 
Report 
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Processed under the provisions of the Access to Page 44 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 
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New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


NCRs 
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ATIA -20(1)(b) 
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NEW BRIDGE FOR THE SAINT LAWRENCE GORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifias the minimum scope and content for a Substantial Completion Certificate. |t shall ba used: (I) firstly, 
by the Private Partner and its Construction Contractor and Designer to atiesi the scope and status of the relevant work, 
Including any deficiencies; and (ll) secondly, by the Independent Engineer to cerlify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the independent 
Engineer. 


1 Certificate number: 181201-A0000-7TCERT-000016 

2 We certify that the design of: described in Review Submittal 
484201-21307-43CERT-000006 has been satisfactorily translated Into the construction of 
and this Construction Work including setting out, materials, workmanship and testing used are In compliance 


with. the requirements of the Project Agreement, subject to the closure of the following deficiencies: 181201- 
A0000-7 TAL-000016 


or Construction Contractor 


3 We confirm that we have used reasonable professional skill and cara in the Design Work for the above- 
mentlaned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between sald documentation and the element of Praject Work as 
designed for construction. 


* We have reviewed the deficlency list for the above-named element, and we ‘are of the opinion that the 
deflcleneles ara minor in nature, and subject to the closure of the deficiency Items being accepted by all parties, 
we are satisfied that the desigp Intent will not be zqmpromised, (* delete Fno deiiclencles) 


4 We certify that from our audit of the quality control. procedures we confirm that the above-named element of 
Project Work has been carried out in accordápoé Willy the Project Agreement. We request that the above- 
named element of Project Work be certified fo a 


5 Attestatlon by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


t 
i 


b) GERTIFIED WITH MINOR DEFICIENCY LIST * 


Signed: 
For 


Name: 


Execution Version Schedule 8 Certification Procedure 
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181201-A0000-7TCERT-000016 :: ‘SCRO16-FCR-0001 


181201-A0000-7TCERT-000016 


SCRO16-iCR-0001 
181201-A0000-7TCERT-000016 - : SCRO16-ICR-0001 
181201-A0000-7-CERT-000016  SCRO16-ICR-0001 


181201-A0000-7:CERT-000016 -` SCRO16-ICR-0001 


181201-A0000-7 CERT-000016  SCRO16-ICR-0001 
181201-AO000-7 CERT-000016 SCRO16-ICR-0001 


181201-A0000-7 CERT-000016  SCRO16-ICR-0001 


181201-A0000-77CERT-000016 SCRO16-ICR-0001 


181201-A0000-7-CERT-000016 ^ SCROi6-ICR-0001 
181201-A0000-77CERT-000016 SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 SCRO16-ICR-0001 


181201-A0000:7TCERT-000016 . :SCRO16-ICR-0001 


181201-A0000-7TCERT-000016  SCRD16-ICR-0001 


181201-A0000-7TCERT-000016 `. :SCRO16-ICR-D001 


181201-A0000-7TCERT-000016 SCRO16-ICR-0001 
181201-A0000-7TCERT-000016 |. SCRO16-ICR-0001. 


181203-A0000-7TCERT-000016 SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 


SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 SCRO16-ICR-0001 


SCROT6-ICR-0001 


181201-A0000-7TCERT-000016 
1s120rAGUUG T CERT abot SCRO16-ICR-0001 

181301-A0000-7T6E RT-000016 : . : SCRO16-ICR-0001 
181201-AO000-7TCERT-000016  SCRO16-ICR-0001 


181201-AQ000-7TCÉRT-000016 


'SCRO16-ICR-0001 


181201-AO000-7TCERT-000016  SCRO16-ICR-0001 
181201-A0000-7TCERT-000016 SCRO16-ICR-0001 
181201-A0000-7FCERT-000016 SCRO16-iCR-0001 


181201-A0000-7TCERT-000016 


SCRO16-ICR-0001 


181201-A0000-7TCERT-000016  SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 SCRO16-ICR-0001 


181201-A0000-7TCERT-000016 SCRO16-ICR-DD0 


181201-AO000-7TCERT-000016  SCRO16-ICR-0D01 
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MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000016 : : SCRO16-ICR-0001 


181201-A0000-/TCERT-O00018 SCRO16-ICR-0001 
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CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


(y Stantec 


Request for certification number: AO000-7TCERT-000016 


Date received: 2018-07-27 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 
deficiencies from SSL: 


MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 


IE addition to the NCR's 


Major NCR's 
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CONSORTIUM 
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Amendments to the Minor Deficiency list 


Design Data 


Design 
Review 
Submittals 


Construction 
Report 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content fora Substantial Completion Cerificate, It shall ba used: (i) firstly, 
by the Private Partner and is Construction Contractor and Dosighar to allast the scapa and status of the relevant wark, 
including any deliclencles; and (ij) secondly, by the Independent Engineer to cariify, or nal, Substantial Completion. 
Seations 1 to 4 of the farm shall ba completed by PP Persons. Sealion 5 of the form shall be completed by the Independent 


Engineer. 
1 Certificate number: 481201 -A0000-7 TCERT-000010 
las described In Review Subnilltal Corlificates RSC 1l 181201- 


2 We certify hal the design of 
29301-43CERT-000014 has langtated into the construction o: nd thls 
Construction Work including setting out, malorlals, workmanship and testing used ara Hh the 


requirements of Ihe Project Agreement, subject lo the closure of the following deficlencios: 101201-A0000- 


7TAL-000010 


Signed: ...... 


Name: 
Dale: 


generen 


ANA 


3 We confirm that wa have used reasonable professional skill and care In the Design Work for the above- 
mentioned element of Projeat Work. We have seen the Private Partners documentation referring to the above- 
named element of Construction Work and have so far as wa deamed It necessary witnessed the conslruallan 
thereof and have found no discrepancy between sald documentation and the clement of Project Work as 
designed for construction. , 


* We have reviewed Ihe deflclancy list for the above-named element, and we are of the opinion that the 
daficlenctas are minor In nature, and subject to the closure of the deficlency Hams belng accepted by ail parles, 
we are satisfied (hal tha design Intent will not be compromised, g’ dolate i! no doficlenelos) 


Signed: 


PEEFEYEXETEREXEXXXI 


2018-11-08... 


4 Wo certify that from our audit of the quality fiyal procedures we confirm that the above-named element of 
Project Work has been carried out in acgardance with the Project Agreement. We request that the above- 
named element of Project Work bo cerfifla) [b bo ALS; bstantiat Complolion. 


Name: 
Date: 


Altestation by Independent Engineer of that the above-named element of Project Infrastructure Is at Substantial 
Completton. 


a 


CERTIFIED WITH LIST 


oae LOL EM A OF 
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ATIA -20(1)(b) 
ATIA - 19(1) 


ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


$ Stantec 


Certificate number: 181201-A0000-7TCERT-000018 


Date received: 2018/11/09 
This amendment is based on the following documents (attached): 
e Substantial completion supporting documents and construction report dated 2018-10-12 
(Ref: 181201-A0000-/TAR-000018, 00) 
e Minor deficiencies list and follow up log dated 2018-10-15 
(Ref: 181201-A0000-/TAL-000018 00) 


Important notes. 


Elements not 
inspected 


Minor deficiency description 


A0000-7TCERT-000018. Page 1 of 3 159400034 700 CERT Ol. vl 
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New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


CONSORTIUM 


1. Design data 
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ATIA - 20(1)(b) 
CONSORTIUM 


$^ Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


2. Design review 
submittals 


3. Quality 
records 
{As of 2018-11-09] 


| =. 


4. NCR's 
(As of 2018-11-09] 
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SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8] Projet de corridor du nouveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000018 ::- SCROOI-ICR-0018 


181201-AO000-7TCERT-D00018 — SCROOI-ICR-0018 


181201-A0000-7TCERT-000018 


#2491 181201-A0000-7TCERT-000018 | SCROOI-[CR-0018 


181201-A0000-7TCERT-000018 


SCROO1-ICR-0018 


#2493 181201-A0000-7TCERT-000018  SCROO1-ICR-0018 


181201-A0000-7TCERT-000018 


SCROO1-ICR-0018 


181201-AO000-7TCERT-000018 : `- SCROO1-ICR-0018 


#2497 181201-A0000-7TCERT-000018  SCROO1-ICR-0018 


181201-A0000-7TCERT-000018 . SCROD1-ICR-0018 


181201-A000G-7TCERT-000018  SCROO1-ICR-0018 


181201-A0000-7TCERT-000018 `- SCROO1-ICR-001 


#2501 181201-A0000-7TCERT-000018  SCROO1-ICR-0018 


181201-A0000-7TCERT-000018 ` SCROO1-ICR-0018 


#2503 181201-A0000-7TCERT-000018  SCROO1-ICR-0018 


181201-A0000-7TCERT-000018 ` SCROO1-ICR-0018 


#2505 : 181201-A0000-7TCERT-000018  SCROD1-ICR-0018 


181201-A0000-7TCERT-000018 ` 'SCROD1-ICR-0018 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to atlest the scope and stalus of the relevant work, 


Including 


any deficiencies; and (ii) secondly, by the Independent Engineer io certify, or nol, Substantial Completion. 


Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


4 
2 


Certificate number: 181201-A0000-7TCERT-000019 


We certify that the design MER. described in Review Submitt SC # 181201- 
23302-43CERT-000006 has been satisfactorily translated Into the construction o land this 
Construction Work including setting out, materials, workmanship and testing used are In compliance with the 
requirements of the Project Agreement, subject to the closure of the following deficiencies; 181201-A0000- 


7TAL-000019 


TTD 


We confirm that we have used reasonable professional skill and care In the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed It necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor In nalure, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfled that the deslg . (delete if no deficiencies) 


te rrr 


2018-07-27 
We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out In accorfakge yit e Project Agreement. We requesi that the above- 


named element of Project Work be certified 


TET. 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


b) CERTIFIED WITH MINOR DEFICIENCY LIST m 


oat. Med A2, AAS 


qéneoeeaitesepeeeoseteseufieterssot 


Execution Version Schedule 8 Certification Procedure 


ATIA -20(1)(b) 
ATIA - 19(1) 


Processed under 


the provisions of the Access to Page 59 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 


RE SUBSTANTIAL COMPLETION CERTIFICATES { PA - Schedule 8} d Projet de corridor du nauveau pont Champlain 


ATIA - 19(1) 


MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000013 ::- .SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000013  SCRO19-ICR-0001 


July 1,2018 


181201-A0000-7TCERT-000019 


SCRO189-ICR-0001 


SSLC July 1, 2018 181201-AO000-7TCERT-000019 ^ SCRO19-ICR-0001 


^ " 
July 1, 2018 181201-AO000-7TCERT-000019 . . SCRO1S-ICR-0001 
July 1, 2018 


181201-A0000-7TCERT-000019  SCRO19-ICR-0001 


July 1,2018 


181201-A0000-7TCERT-000019 SCROLS-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019  SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7FCERT-000019 : :SCRO19-ICR-0001 
July 1, 2018 181201-A0000-7TCERT-000019 SCRO19-ICR-0001 
July 1, 2018 


181201-A0000-7TCERT-000019 SCRO1S-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019  SCRO1S-ICR-0001 


July 1, 2018 


181201-A0000:7TCERT-000019 SCRO19-ICR-0DO1 


SSLC July 1, 2018 181201-A0000-7TCERT-000019 SCR019-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 .:. -SCROS-ICR-0001 


SSLC July 1,2018 181201-A0000-7TCERT-000019 ^ SCRO1S-ICR-O00i 


SSLC July 1, 2018 


181201-A0000-7TCERT-000019 . : : SCRO19-ICR-0001 


SSLC July 1, 2018 


181201-A0000-7TCERT-000019 ^ SCRO18-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000013 ..."SCRO19-ICR-0001 


July 1, 2018 181201-AQQ00-7TCERT-O00018  SCRO1S-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 


SCRO1S-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 SCRO18-ICR-0001 


July 1, 2018 181201-A0000-71CERT-000019 ` -  SCRO19-ICR-0001 


duly 1, 2018 181201-A0000-7TCERT-000018 SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 : .SCRO19-ICR-0001 


duly 1, 2018 181201-A0000-7TCERT-000035 SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 - : SCRÓ19-ICR-D001. 


July 1, 2018 181201-A0000-7TCERT-000019 SCRO1S-ICR-0001 


181201-A0000-7TCERT-000019 . ..SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 SCRO19-ICR-0001 


July 1, 2018 181201-A0000-77CERT-000018 ..SCRO19-1CR-0001 


July 1, 2018 181201-A0000-7"CERT-000019 


SCRO19-ICR-0001 
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MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


July 1,2018 181201-A0000-7TCERT-000012 ©: SCRO19-ICR-OOOL 


duly 1, 2018 181201-A0000-7TCERT-000019  SCRO1S-ICR-0001 


duly 1, 2018 181201-AO0000-7TCERT-000019 SCRO1S-ICR-0001 


July 1, 2018 


181201-A0000-7TCERT-000019  SCRO1S-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 SCRO1S-ICR-0001 


duly 1, 2018 181201-AO000-7TCERT-000019 SCRO1S-ICR-0001 


July 1,2018 181201-A0000-7TCERT-000013 SCRO1S-ICR-0001 


181201-A0000-7TCERT-000013  SCRO19-ICR-0001 


July 1, 2018 


July 1, 2018 


181201-A0000-7TCERT-000019 SCROLS-ICR-0002 


July 1, 2018 181201-AQ000-7TCERT-000019  SCRO1S-ICR-0001 


July 1,2018 181201-A0000-7TCERT-000019 SCROLS-ICR-O002 


July 1, 2018 181201-AO000-7TCERT-000019 = SCRO19-ICR-0001 


July 1, 2018 


181201-A0000-7TCERT-000019 `- -SCRO1S-ICR-0001 


July 1, 2018 181201-A0000-7"CERT-000019 ^ SCRO1$-ICR-0001 


July 1, 2018 


181201-A0000-7'CERT-000019 .: - SCRO1$-ICR:0001 


duly 1, 2018 181201-A0000-7"CERT-000019 SCRO19-ICR-0001 


481201-A0000-7"CERT-000019 . SCRO19-ICR-0001 


SIC July 1, 2018 181201-A0000-7" CERT-000018 SCRD19-ICR-0001 


July 1,2018 181201-A0000-7 CERT-000019 : SCRO19-ICR-0001 


July 1,2018 181201-A0000-7 CERT-000019 SCRO19-ICR-0001 


SSLC July 4, 2018 181201-A0000-7TCERT-000019 : :SCRO19-ICR-0001 


SSLC July 1, 2018 181201-A0000-7-CERT-000019 SCRO19-ICR-0001 


181201-A0000-7TCERT-000019 . ..SCRO19-ICR-0001 


ssie July 1, 2018 


181201-A0000-7TCERT-000019 SCRO19-ICR-0001 


July 1,2018 


181201-A0000-7TCERT-000019 


SCRO19-ICR-0001 


sste July 1, 2018 181201-A0000-7TCERT-000019 SCRO19-ICR-0001 


July 1, 2018 


181201-A0000-7TCERT-000018 


SCRO19-ICR-0001 


July 1, 2018 181201-A0000-7TCERT-000019 


181201-A0000-7TCERT-000019 .. SCRO19-ICR-D001 


July 1, 2018 


y Page 2 of 2 
https://pdme.snclavalin.com/sle/ncbcp-qa/cp/doc/Substantial Completion/Deficiencies Follow Up/Completion-Minor Deficiencies List Follow Up Log (2).xlsx Date printed: 2018/07/27 
Processed under the provisions of the Access to Page 61 of 139 ^ : 
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ATIA - 20(1)(b) | 
CONSORTIUM 


© Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Request for certification number: A0000-7TCERT-000019 


Date received: 2018-07-25 


Content: Additions to Private Partner's Minor Deficiency List 


Link to the list of 
deficiencies from SSL: 


MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 


IE addition to the NCR's 


Major NCR's 


Deficiencies 


AQ000-7TCERT-00001 Page 1 of 3 
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Information Act /Révisé en vertu de la Loi sur l'accés 
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ATIA -20(1)(b) | 


CONSORTIUM 


New Champlain Bridge Corridor Project 
CY Stantec Amendments to the Minor Deficiency list 


Design Data 


A0000-7TCERT-000013 | Page 2 of 3 
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ATIA -20(1)(b) 
CONSORTIUM 


$ Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor Deficiency list 


Design Review 
Submittals 


Construction 
Report 


sono ces oc: g Page 3 of 3 


Processed under the provisions of the Access to Page 64 of 139 
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à l'information 


ATIA -20(1)(b) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Pariner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (i) secondly, by the Independent Engineer to certify, or not, Substantia! Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 
1 Certificate number: 181201-A0000-7TCERT-000026 


2 We certify that the design ass described in Review Submittal Gad 481201- 
23309-43CERT-000006 has been satisfactorily translated into the construction of nd this 
Construction Work including setting out, materials, workmanship and testing used are In compliance with the 


requirements of the Project Agreement, subject to the closure of the following deficiencies: 181201-A0000- 
7TAL-000026 


Signed: 
For Construction Contractor 
Name: ... 
Dale: wa 15/ol. /.£» 
3 We confirm that we have used reasonable professional skill and care in the Design B g B a 


mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found ho discrepancy between said documentation and the element of Project Work as 
designed for construction. 

* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subjeot to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (*delste if na deficlancies) 


Signed: HERE Meum 
-———— ee 


Name: buc 
Date: .2019-02-12.......... s. 
4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 


Project Work has been carried out in accordance with the Project Agreement. We request that the above- 


5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 


Bas 3 ro : v T era in tes a 


Execution Version Schedule 8 Certification Procedure 
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ATIA -19(1) 


ATIA - 20(1)(b) 
CONSORTIUM 


G Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


Certificate number: 181201-A0000-7TCERT-000026 


Work element NN 


Date received: 2019/02/14 (request for certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 2019/03/05 
(Ref: 181201-A0000-7TRA-000026 03) 
e Minor deficiencies list and follow up log dated 2019/03/05 (page footer show "date 
printed 2019-02-14)" 
(Ref: 181201-A0000-/TAL-000026_03) 


Minor deficiency description 


Design data 


Design review 
submittals 


3. Quality 
records 
{As of 2019/03/05) 


4. NCR's 
(As of 2019/02/27) 


18120 1-A0000-7TCERT-00002 ocx Page | of 1 
; 159400034 700 CERT, 01, vi 


Processed under the provisions of the Access to Page 66 of 139 
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| ATIA -19(1) 
SUBSTANTIAL COMPLETION CERTIFICATES (PA - Schedule 8} Projet de corridor du nouveau pont Champlain ATIA - 20(1 X b) 


MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridar Project 


181201-A0000-7TCERT-000026 SCROOl-CR-0026 
181201-A0000-7TCERT-000026 SCROOLICR-0026 November 19, 2018 

181201-A0000-7TCERT-000026 SCRODZ-ICR-0026 
81201-A0000-7TCERT-000026 


181201-A0000-7TCERT-000026 


181201-A0000- 7T CERT-000026 


812 ERT-0000; Á 16 December 18,018 — 
SCROOL1CR-0026 - 
sa 6 
, SCRODI-ICR-0026 
0 00-7TCERT-0 R001-1CR-002: 
181201-A0000-7TCERT-000026 SCROO1-iCR-0026 
._181201-A0000-7TCERT-000026 _ SCROO1-ICR-0026 
181201-A0000-7TCERT-000026 SCROD1-ICR-0028 
|..181201-A0000-71CERT-000026 SCROO]1-ICR-0026 
181201-A0000-7TCERT-000026 ,...SCRODLICR-0026 d 
..181201-A0000-7ICERT-000026 — SCROOI-ICR-0026 NEHMEN zs M 
181201-A0000-7TCERT-000026- ,.. SCROO1-ICR-0026 É dde 
“"181201-A0000-7TCERT-000026 SCROO1-iCR-0026 
181201-A0000-7TCERT-00002 
[81201- 


SCROULICR-0026 — 3 : | s 


181201-A0000-7T CERT-000026 SCROO1-ICR-0026 


181201-AQDQU-7TCERT-OOQ026 . SCROOI-ICR-0026 
181201-AD000-7TCERT-000026 
.. 381201-A0000-7TCERT-000026 


181201-A0000-7TCERT-000026 


181201-A0000-7TCERT-000026  SCROOICR-0026 
/181201-A0000-7TCERT-000026  SCROO1-ICR-0026 
181201-A0000-7TCERT-Q00026 SCROO1-ICR-0026 . 


“SCROO1-ICR-0026 
RODLICR - 

SCROO3-ICR-0026 | 

SCR00:-1CR-0026 


181201-A0000-7TCERT-000026 SCROO1-ICR-0026 


181201-A0000-7T CERT-000026 


SCROO1-]CR-0026 


181201-A0000-7TCERT-000026 SCROO1-ICR-0026 


}00- GI 
181201-A0000-7TCERT-000026 SCROO1-ICR-0026 


381201-A0000-7TCERT-000026 


181201-A0000-7TCERT-000026 SCROO-ICR-0026 


_181201-A0000-7TCERT-000026 ——  SCROOL-ICR-DO26 — 
181201-A0000-7TCERT-000026 SCROO1-ICR-0026 
181201-AO000-7TCERT-O00026  SCROO1-ICR-0026 

-ADO00- 7TCERT-000026 SCROGL-ICR-0026 
….181201-A0000-7TCERT-000026 ROOL-ICR-0021 


18:201-A0000-7TCERT-000026 SCROO1-|CR-0026 January 28, 2019 


181201-A0000-7TCERT-000026 SCRODI-ICR-0026 January 28, 2019 


181201-A0900-7TCERT-000026 SCROOI-ICR-0026 January 28, 2019 


TICERT-00002! CROOL-ICR-0026 — 
181201-A0000-7TCERT-000026 ScROOL-ICR-0026 
181201-A0000-7TCERT-000026. SCROO1-ICR-0026. 


181201-A0000-7TCERT-000026 SCROO!-1CR-0026 


181201-A0000-7TC! .... SCRODI-ICR-0026 


SCROO1-ICR-0026 


CRODi-ICR-DO26 | 
x 926 CRODI-ICR-O02 
181201-A0000-7TCERT-000026 . SCROOLICR.0026 — 


Pageloí2 
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Information Act /Révisé en vertu de la Loi sur l'accés 
à l'informatio 


ATIA - 20(1)(b) 


181201-A0000-7TCERT-000026 .. SCROOLICROQUS 
.....181201-AQ0Q0-7TCERT-O00026 — 
. 181201-A0000-7TCERT-000026 SC 


z Page 2 of 2 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT À 


ATIA - 20(1)(b) 
ATIA - 19(1) 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: () firstly, 
by the Private Partner and ils Construction Contractor and Designer to altest (he scope and status of the relevant work, 
including any deficiencies; and (il) secondly, by the Independent Engineer to certify, or not, Substantial Completion, 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 
Engineer. 


1 
2 


Certificate number: 181201-A0000-7TCERT-000030 
We certify that the design of 


S described in Review Submittal Certificates RSC # 
181201-10000-42CERT-000002, - - T-000027 / 000028 / 000029 / 000035 / 000036 / 
000037 / 000038 / 000042 / 000045 / 000048 / 000051 / 000082, 181201-13102-43CERT-000008, 181201- 
13103-43CERT4 -13201-42CERT-000002 have been satisfactorily translated into the 
construction o nd this Construction Work including setting out, materials, workmanship 
and testing used are in compliance with the requirements of the Project Agreement, subject to the closure of the 
following deficlencies: 181201-A0000-7TAL-000030 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partners documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design Injent will not be compromised. (^ delete ifno deficiencies) 


We certify that from our audit of the quality co procedures we confirm that the above-named element of 
Project Work has been carried out in ith fre Project Agreement. We request that the above- 
named element of Project Work be certi Blantial Completion. 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 69 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 
CONSORTIUM 


4 Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


Certificate number: 181201-A0000-/TCERT-000030 
Work element ADEM 
Date received: 2019/03/27 (Request for certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/01 (Ref: 181201-A0000-7TRA-000030_04) 
e Minor deficiencies list and follow up log dated 2019/03/06 
(Ref: 181201-A0000-7TAL-000030. 14] 


Elements not 
inspected 


Minor deficiency descriplion 


Design data 


C Lx iuc tst 
] 159400034 700, CERT. 01. vl 
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ATIA - 20(1)(b) 
CONSORTIUM 


& Stantec 


" New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


2. Design review 
submittals 


3. Quality 
records 
(As of 2019/03/19] 


4. NCR's 
(As of 2019/03/29] 


AO000-7TCERT-O0003l locx Page 2 of 2 
i 159400034 700 CERT. O1. vl 


Processed under the provisions of the Access to Page 71 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
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ATIA - 20(1)(b) 


ce SUBSTANTIAL COMPLETION CERTIFICATES { PA - Schedule &} Projet de corridor du nouveau pont Champlain ATIA e 1 9( 1 ) 
2 MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


: 181201-A0000-7TCERT-000030 SCROO1-ICR-0030 
181201-A0000-7TCERT-000030 SCROO1-ICR-0030 May 25, 2018 
181201-A0000-7TCERT-000030 3 SCROO1-ICR-0030 June 15, 2018 
181201-A0000-77 CÉRT-000040 SCROC1-ICR-0030. February 4, 2019 

E 10030. GEI CR-O0) Ga , T ! 
181201-A0000-7TCERT-000030 SCROO1-ICR-0030 

FALDO ee 
*_181201-A0000-7T CERT-000030 SCROO1-ICR-0030 


181201-AG000-7TCERT-000030 SCRODi-ICR-0030 June 18, 2018 


181201-A0000-7TCERT-000030 $C€RO01-ICR-0030 dune 26, 2018 


| 181201-A000D-7TCERT-000080 | SCROD1-ICR-0030 JUN 13, 2018 
141201-A0000-7TCÉRT-000030 SCROO1-ICR-CO30 November 1€, 2018 
181201:A0000-7T CERT-000030 SCROO14CR-0030 : February 11, 2019 
481201-A0CO0-7TCERT-C00030 SCROO1-iCR-0030 September 26, 2018 
181201 A0000-7TCERT-000030 | SCROOZ-(CR-0030 February 21, 2019 
18120 AOGOO_JTCERT-000030 i SCRO01-ICR-0030 "November 22,2018 

201 R o CRI LIC 050 
/AOO00-7TCERT-OO0030 - SCROOL ICR 0030 - February 4,219 
181201. A0000-7TCERT-000030 SCRO01-ICR-0030 
181201-A0000-7TCERT-000030 SCROO1-ICR-0030 Septemher 28, 2018 
181201-A0000-T CERT-000030 SCROG1-ICR-0030 5 
181201-A0000-7TCERT-000030 : $CRO01-ICR-0030 
.181201-A0000-7T CERT-000030 — SCRODI-ICR-0030 € 8 ^1 —— 


181201-A0000-7TCERT-000030 SCROO1-[CR-0030 


181201-A0000-7TCERT-000030 SCROO1-ICR-0030 


181201-A0000-7TCERT-000030 SCROD1-1CR-0030 


181201-ACCOO-7TCERT-000030 SCROG1-ICR-0030 September 25, 2018 
181201-A0000-7TCERT-000030 SCRO01-/CR-0030 
181201-A0000-7T CERT-000030 SCROO1-ICR-0030 December 12,2018 
181201-A0000- 7TCERT-000030 SCROO1-ICR-0030 


181201-A0000-7T CERT-000030 SCROD1-ICR-0030 


181201-A0000-7TCERT-000030 SCROO1-1CR-0030 


Page iofi 
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Processed under the provisions of the Access to Page 72 of 139 
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ATIA - 20(4)(b) 
ATIA -19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. I! shall be used: (i) firstly, 
by the Private Partner and ils Construction Contractor and Designer to allest the scope and status of the relevant work, 
including any deficiencies; and (ij) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be compleled by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 

1 Certificate number: 181201-A0000-7 TCERT-000031 

2 We cerlify that the design iii: described in Review Submittal Certificates RSC # 
181201-10000-43CERT-0000 00029 / 000032 / 000038 / 000036 / 000038 /000042/ 


000051,181201-13102-42CERT-000011,181201-13102-43CERT-000013,181201-13103-42C ER T-000006 
181201-13103-43CERT-000002 have been satisfactorily translated into the construction o 

and this Construction Work including selling out, materials, workmanship and tes 
compliance with the requirements of the Project Agreement, subject to the closure of the following deficiencies: 


181201-A0000-7 TAL-000031. 
For Constructo ontractor ARD 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary wilnessed the construction 
thereof and have found no discrepancy belween said documentation and the element of Project Work as 


designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nalure, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design Intent will not be compromised. (* delete if no deficiencies} 


5 Attestation by independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 


Execution Version Schedule 8 Certification Procedure 
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Information Act /Révisé en vertu de la Loi sur l'accés 
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ATIA - 20(1)(b) 
CONSORTIUM 


6° Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


Certificate number: 181201-A0000-7TCERT-000031 
Work element: eee 
Date received: 2019/03/22 (Request for Certification} 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/08 (Ref: 181201-A0000-7TRA-000031_04) 
e Minor deficiencies list and follow up log dated 2019/03/08 
(Ref: 181201-A0000-77AL-000031. 11] 


Item 


Minor deficiency description 


Design data 


Design review 
submittals 


3. Quality 
records 
{As of 2019/03/28) 


^oxoorcesooocs M NM .docx Page | of 2 
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ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


oO Stantec 


4. NCR's 
(As of 2019/03/28) 


A0000-7TCERT-00008 1 ocx Page 2of2 
159400034 700 CERT O1, v1 


Processed under the provisions of the Access to Page 75 of 139 
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ATIA - 20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES | PA - Schedule 8} Prajet de corridor du nouveau pont Champlaln ATIA -1 9(1 ) 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 


New Champlain Bridge Corridor Project 


181201-A0000-7FCERT-000031 SCROO1-ICR-0031 


181203-A0000-7TCERT-00C031 SCROO1-ICR-0031 May 23, 2018 


381201-AD000-7TCERT-000031 SCRODi-CR-0031 ` lune 15, 2018 


11201-A0000-7TCERT-00003 1 SCROO1-ICR-0031 


181201-AO000- 7TCERT-000031. SCRO01-ICR-0031 


448 181201-A0000-77CERT-000031 SCROO1-ICR-0031 
181201-A0000-7TCERT-000031 


SCRO01-ICR-0031 


181203-AQ000-7TCERT-000031 SCROO1-ICR-O031 


181201-A0000-7TCERT-000031 SCRO01-ICR-0031 lune 18,2018 


181201-A0000-7TCERT-000031 SCROO1-ICR-0031 January 16, 2018 


RT-000031 SCROD1-ICR-0033 july 13,2018 


181201-A0000-77CERT-000031 SCROO1-ICR-0031 September 18, 2018 


181201-A0000-77 CERT-000031. 


SCROO1-ICR-0031 December 10, 2018 


181201-AUQO0-7TCERT-000031 SCROO1-ICR-0031 


181201-A0000-7TCERT-000031 


SCROO1-ICR-0031 September 26, 2018 


181201-A0000-7TCERT-000031 SCROO1-ICR-0031 


181201-A0000-7T CERT-000031. SCROO1-ICR-0031 


181201-A0000-7TCERT-000031 SCROD1-ICR-0031 


181201-A0000-7TCERT-000031 SCROO1-ICR-0031 


18120:-A0000-7TCERT-000031 SCROO1-iCR-0031 February À, 2119 


181201-A0000-7T CERT-000031 SCROD1-ICR-0031 


181201-AOCCO-7TCERT-000031. SCRO01-ICR-0031 


181201-A0000-7T CERT-000031 


181201-A0000-7TCERT-000031 SCROO1-ICR-0031 


SCROOL-ICR-0031 


SCROO1-ICR-0031 January 25, 2919 


181201-A0000-7TCERT-000031 


181201-AO0CO-7TCERT-000031 SCROD1-ICR-0031 September 26, 2018 


181201-A0000-7TCERT-000031 SCRODI-ICR-0031 


181201-A0000-7TCERT-000031 SCRO21-ICR-0031 


181261-A0000-7TCERT-000033 SCROO1-ICR-0031 ^ January 25, 2019 


141201-A0000-7TCERT-000031 SCROD1-ICR-0031 March 8, 2019 SSS 


181201-A0000-7TCERT-000031 SCROD1-LCR-0031 


184201-A0000-7TCERT-000031 SCROJ1-CR-0031 


181201-A0000-7T CERT-000031. SCROO1-ICR-0031. 


Per 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Cerlificate. it shall be used: (i) firstly, 
by the Private Pariner and ils Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (ij) secondly, by the Independent Engineer to certify, or not, Substantia! Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


1 
2 


Certificate number: 181201-A0000-7TCERT-000032 


We certify that the design o as described in Review Submittal Certificates RSC# 
481201-10000-42CERT-000002, - - 1-000027 / 000028 / 000029 / 000035 / 000036 / 
000037 / 000038 / 000042 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT-000011, 181201- 
19102-43CERT-000008,  181201-13102-43CERT-000002,  181201-13201-42CERT-000002 have been 
salisfactorily transtated into the construction of and this Construction Work including 
selling out, materials, workmanship and testing used are In compliance with the requirements of the Project 
Agreement, subject to the closure of the following deficiencies: 181201-A0000-7TAL-000032 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 

* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 


deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by ail parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


procedures we confirm that the above-named element of 
ith the Project Agreement. We request that the above- 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 77 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 
ATIA - 19(1) 


ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 


(y stantec Amendments to the Minor deficiencies list 


Date received: 2019/03/05 (Request) 
This amendment is based on the following documents: 
« Substantial completion supporting documents and construction report dated 
2019/03/04 (Ref: 181201-A0000-/TRA-000032 05] 
e Minor deficiencies list and follow up log dated 2019/02/27 
(Ref: 181201-A0000-7TAL-000032. 17) 


inspected 


Item 


Minor deficiency description 


Design data 


2. Design review 
submittals 


Maem cos Page 1 of 2 
159400034, 700. CERT 01. vl 


Processed under the provisions of the Access to Page 78 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


$ Stantec 


3. Quality 
records A. 
(As of 2019/03/19) 


4. NCR's 
{As of 2019/03/19) 


A0000-7 TCERT-00003' docx Page 2 of 2 
159400034. 700, CERT. 01. v1 


Processed under the provisions of the Access to Page 79 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 
-ATIA - 19(1) 


S SUBSTANTIAL COMPLETION 
MINOR DEI 


CERTIFICATES [ 25 - Schedule 8} Projet de corridor du nouveau pont Champlain 


New Champlain Bridge Corridor Project 


[181201-A0000-7TCERT-000032 | SCROO-ICR-0032 — 
| 181201-A0000-71CI 100032 SCROO1-ICR-0032 


181201-A0000-7TCERT-000032 SCROO1-ICR-0032 


181201-A0000-7TCERT-000032 SCROO1-ICR-0032 


181201-A0000-7TCERT-000032 SCROG1-CR-0082 


181201-A0000-7TCERT-000032 SCROO1-ICR-0032 


:181201-A0000-7TCERT-000032 —  SCADOLICR-0032 — 
181201-A0000-7TCERT-0000: SCROOZ-ICR-0032 


181201-A0000-7TCERT-000032 SCROO1-ICR-0032 


eco 181201-A0000-7TCERT-000032 SCROO14CR-0032 


#601, 181261-AO000-7TCERT-000032 SCROOIICR-0O32 January 14, 2018 


l'181201-A0000-7TCERT-000082 SCROOLICR-0032 July 23, 2018 
:181201-A0000-7TCERT-000032 — SCROOICR-0032 
181201-A0000-7TCERT-000032 SCROO1-ICR-0032 
181201-AD000-7TCERT-000082 SCROOI-CR-0032 — Septembi aes MC 
181201-A0000-7TCERT-000032 SCROOL-ICR-0032 September 5, 2018 - 


SCROQ3HCR-0032 .. November 12, 2018 


181201-A0000-7TCERT-000032 


SCROOLICR-0032 January 1i, 2019 


#824 181201-A0000-7TCERT-000032 SCROO1-ICR-0032 - June 26, 2018 


| 181201-ADO000-7TCERT-000032 SCROOI-ICR-0032 — 
:481201-A0000-7ICERT-000032 ^ SCROOLICR-Q032 — January 31, 2019 


181201-A0000-7TCERT-000032 February 26, 2019 


181201-A0000-7TCERT-000082 … SCROOLICROOS2 February 26, 2018. 
181201-A0000-7TCERT-000032 SCROOi-ICR-D032 September 27, 2018 
/481201-AO00O-7ICERT-OO0032 ^ SCROOIHCR-032 September 26, 2018 - 

SCROOFICR-0032 "November 30, 2018 


SCROO1CR-D032 ` February 21, 2019 
#1095 É 1 i  381201-AGGGO-JiGERT-OO0GRe .  SCRÜOLICRHQUS2 — February 21, 2019 


SCROO1-ICR-0032 


SCROO1-ICR-0082 .- February 21, 2019 


: SCROOI-ICR-0032 February 21, 2015 
181201-AO000-7TCERT-000032 ^ SCRODI-CR-0032 ‘January 14, 2018 
181201-A0000-7TCERT-000032 SCROOLCR-0032 September 27, 2 

(281201-AOODO-7TCÉRT-OQ0032 . SCROO1-CR-0032 :' -February 6, 
81201-A0000-7TCERT-000032 SCROOLICR-0032 — February 6, 2018 
: 181201-AO000-7TCERT-000032 SCROO3CR.0032: : February 6, 20: 
181201-A0000-7TCERT-000032 SCROOL-ICR-0032 February 6, 2019 
/181201-A0000-7TCERT-000032 ` SCROOI-ICR-0032 : February 6, 2019. 
181201-A0000-7} CERT-000032 SCROO1-ICR-0032 February 26, 2019 
:181201-A0000-7TCERT-000032  — SCROO1-ICR-0032 — February 26, 2019 
181201-A0000-7TCERT-000032 SCROO1-ICR-CO32 


181201-A0000-7TCERT-000032 SCROO1-ICR-0032 .. February 18, 2019 


481201-A0000-7TCERT-000032 February 26, 2019 
|:181201-A0000-/TCERT-000032 — January 31, 2019 
181201-A0000-7TCERT-000032 3 February 6, 2018 


131201-A0000-7TCERT-000032 SCROO1-ICR-0032 January 25, 2019 


18120:-A0000-7TCERT-000032 SCROOZ-ICR-00: 
#4273., 4 EN CHEER 5 7 000022 — CROO1-ICR-0082 — February 22, 2019 
#4274 181201-A0000-7TCERT-000032 SCROGI-ICR-0032 — September 26, 2018 


9427s 181201-A0000-7TCERT-000032 SCROO1-ICR-0032 ^ February 26,2019 
(84276 g ET TT 380201A0000-710RT-000082 .  SCROOI-ICR-0032 February 6, 2019 
jam 191201-A0000-7TCERT-000082 SCRÓDI-CR-082 ` February 6, 2019 


[#4278 i 181201-A0000-7TCERT-000032 ^ SCROOLICROOS2 February 6, 2015 

44279 ^ j | IE uno. 181201-A0000-7TCERT-000022 — SCROO1-ICR-0032 … February 21, 2010 

[#4280 UAR 181201-A0000-7TCERT-000032 SCROO1-ICR-0032 ^ February 21, 2018 
:.181201-A0000-7TCERT-000032  SCRODI-ICR-0032 February 24,2019 7 
2 181201-A0COO-7TCERT-O00032 SCROO:-ICR-0032 February 21, 2019 


.18120i-AOCOO-7TCERT-000032 - .  .SCROOIHCR-0032 — January 30, 2019 ` 
181201-A0C00-7TCERT-000032 SCROOZ-ICR-0032 


181201-A0COO-71 CERT-000032 SCROO1-ICR-DO32 


itpscj/pdmcsnchawlin.com/sl/nebep-qa/cp/doc/Substantlal Completion/Deficiensies Follow Up/Completian-Minor Deficienc es List Follow tip Log (2).xlsx 
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Bate printed: 2019-01-27 


ATIA - 20(1)(b) 
ATIA - 19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template spacities the minimum scope and content for a Substantial Completion Cerlilicate. H shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and stalus of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 lo 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the independent 


Engineer. | MO S , 

1 Certificate number: 181201-A0000-7 TCERT-000034 

2 We certify that the design RE : described in Review Submittal Certificates RSC # 
181201-10000-42CERT-000002, 18 - - T-000027 / 000028 / 000029 / 000035 / 000036 / 


000037 / 000038 / 000042 / 000045 / 000046 / 000051 / 000062, 481201-13102-42CERT-000011, 181201- 
13102-43CERT-000008,  181201-13103-43CERT-000002, — 181201-13201-42CERT-000002 has been 
satisfactorily translated into the construction of = this Construction Work including 
setting out, materials, workmanship and testing used are in compliance with the requirements of the Project 
Agreement, subject to the closure of the following deficiencies: 181201-A0000-7 TAL-000034 


3 We confirm thal we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed il necessary witnessed the construction 
thereof and have found no discrepancy between sald documentalion and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency ilems being accepted by all parties, 
we are satisfied that the design intent will not be compromised. {* delete it no deficiencias} 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordange with the Project Agreement. We request that the above- 
named element of Project Work be certified Kf'bd dt Substantial Completion. 


5 Attestation by Independent Engineer of that the above-named clement of Project Infrastructure is at Substantial 
Completion, 


SEMI MR RMIMI TI 


| b) CERTIFIED WITH MINOR DEFICIENCY LIST * 
; REJECTED 2 j * delete as appropriate 


Date: 2019-03-27 PR 


Execution Version Schedule 8 Certification Procedure 


Processed under the provisions of the Access to Page 81 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


Un New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


Certificate number: 181201-A0000-7TCERT-000034 
Work element A NM 
Date received: 201 9/03/11 (Request for certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/06 (Ref: 181201-A0000-7TRA-000034 02] 
e Minor deficiencies list and follow up log dated 2019/03/06 
(Ref: 181201-A0000-7TAL-000034 12) 


Elements not 
inspected 


Minor deficiency description 


Design data 


2. Design review 
submittals 


A0000-7TCERT-000034 .docx Page | of 2 
159400034 700, CERT, 01, v1 


Processed under the provisions of the Access to Page 82 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


é. Stantec 


3. Quality records 
{As of YYYY/MM/DD) 


4. NCR's 
(As of 2019/03/25) 


AO000-7TCERT-000084. docx Page 2 of 2 
159400034 700 CERT. 01, vi 


Processed under the provisions of the Access to Page 83 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 19(1) 


SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8) Projet de corridor du nouveau pont Champlain 5 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project ] ATIA 20( 1 X b) 


181201-A0000-7T CERT-000034 SCROO1HCR-0034 `` August 27, 2018 


181201-A0000-7TCERT-000034 SCROC1-ICR-0034 July 30, 2018 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


181201-A0000-7TCERT-000034 SCROG1-ICR-0034 


181201-AO000-7T CERT-000034 SCROO1-ICR-0034 


#638 181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


181201-A0000-7TCERT-000034 


SCROO1-ICR-0034 


181201-AD0000-7TCERT-000034 SCROO1-ICR-0034 February 19, 2019 


181201-A0000-7T CERT-000034 SCROD1-ICR-6034 February 6, 2019 


181201-A0000-7TCÉRT-000034 SCROD-ICR-0034 


181201-A0000-7T CERT-000034 


SCROO1-ICR-0034 


181201-A0000-7T CERT-000034 SCROO1-ICR-0034 
181201-A0000-7TCERT-000034 SCROO1-(CR-0034 


181201-ACDOD-7TCERT-O00034 SCROUI-ICR-0034 


181201-A0000-7TCERT-000034 


SCROD1-ICR-0034 


4648 181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


181291-A0000-7TCERT-000034 SCROO1-ICR-0034 


181201-A0000-7T CERT-000034 SCROO1-ICR-0034 February 6, 2019 


181201-A0000-7T CERT-000034 SCROO1-ICR-0034 February 6, 2019 


181201-AO000-7T CERT-000034 SCROO1-ICR-0034 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


181201-A0900-7TCERT-000034 SCROO1-ICR-0034 March 1, 2019 


181201-A0000-7TCERT-000034 SCROO1-{CR-0034 


181201-AQ000-7TCERT-000034 SCROOI-ICR-0034 February 6, 2019 


February 6, 2019 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


181201-A0000-7T CERT-000034 SCROO1-ICR-0034 March 1, 2019 


SCROO-ICR-0034 November 2, 2018 
181201-A0000-7T CERT-000034 SCROO1-ICR-0034 September 18, 2018 


181201-A0009-7TCERT-000034 SCROO1-ICR-0034 


181201-A0000-7TCERT-000034 SCROO1-CR-0034 July 30, 2018 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 February 6, 2019 


181201-A0000-7T CERT-Q00034 SCROO1-ICR-0034 
181201-A0000-7TCERT-000034 SCROO1-(CR-0034 ^ February 6, 2019 
181201-A0000-7TCERT-000034 SCROO1-ICR-0034 February 6, 2018 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 February 6, 2019 


181201-A0000-7TCERT-000034 SCROD1-ICR-0034 February 6,2019 
181201-A0000-7TCERT-000034 SCROOL-ICR-0034 February 7, 2019 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 January 17, 2019 


Page tof2 
TAPROA626SS3\5-GEST_CTRL_PRON37-D0C._<TRL\=Benla=-\Completon\sr M M M M MN eco or Deficiencies L'st Follow Up Log (2)xts« Date printed: 2019/03/06 


Processed under the provisions of the Access to Page 84 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
. à l'information 


ATIA - 20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8) Projet de corridar du nouveau pont Champlain ATIA EY 1 9(1 ) 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000034 


181201-A0000-7TCERT-000034 SCROO1-ICR-0034 


` $ Pgo 2of2 
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Processed under the provisions of the Access to Page 85 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information s ] | m P 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 


PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies {he minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and ils Construction Contractor and Designer lo alles! the scope and status of the relevant work, 
including any deficiencies; and (li) secondly, by the Independent Engineer to certify, or not, Substantial Completion, 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


1 
2 


Certificate number: 181201-A0000-7 TCERT-000035 


We certify that the design i - described In Review Submitial Certificates RSC # 
181204-10000-42CERT-000008 ic T-000027 / 000028 / 000029 / 000035 / 000036 / 
000037 / 000038 / 000042 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT-000011, 181201- 
181201-13201-42CERT-000002 have been 


13102-43CERT-000008, 181201-13103-43CERT-000002 
satisfactorily translated into the construction 0 this Construction Work including 
selling out, materials, workmanship and testing used are in compliance with the requirements of the Project 


Agreement, subject to the closure of the following deficiencies: 181201-A0000-7 TAL-000035 


ATIA -20(1)(b) 


ATIA - 19(1) 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for {he above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied thal the design intent will not be compromised. (° delete if no doficlancios) 


Project Work has been carried out in 
named element of Project Work be ceps 


Altestation by Independent Engineer of that the above-named element of Project infrastructure is at Substantial 
Completion. 


CERTIFIED 


Signed: 


Name: 


d * delete as appropriate 


For Independent Engineer 


~ Execution Version 


Processed under the provisions of the Access to 


~~ Schedule 8 Certification Procedure 


Page 86 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 


SUN New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


6” Stantec 


| Certificate number: 181201-A0000-7TCERT-000035 

Work element ANNE 

Date received: 2019/03/11 (request for certification) 

This amendment is based on the following documents: 


e Substantial completion supporting documents and construction report dated 2019/03/08 
(Ref: 181201-A0000-7TRA-000035 03) 


e Minor deficiencies list and follow up log dated 2019/03/08 
(Ref: 181201-A0000-/TAL-000035 10) 


Minor deficiency description 


Design data 


Design review 
submiltals 


Quality 
records 
(As of 2019/03/28) 


181201-A0000-7TCERT-000035 docx Page 1 of 2 
159400034 700 CERT. 01. vl 


Processed under the provisions of the Access to Page 87 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


SS New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


Oo Stantec 


4. NCR's 
[As of 2019/03/28} 


181 mE 1 LX Page 2 of 2 
1594C0034 700. CERT Ol, vl 


Processed under the provisions of the Access to Page 88 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


SUBSTANTIAL COMPLETION CERTIFICATES { PA - Schedule 8) 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG 


TAPROAG26893V3-GEST. RE 5 5 EIE 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


Projet de corridor du nouveau pont Champlain 
New Champlain Bridge Corridor Project 


ssic 181201-A0000-7FCERT-000035 


SCROO1-ICR-0035 


Fébruary 5, 2019 


181201-A0000-7TCERT-000035 SCROOI1-ICR-0035 November 16, 2018 


181201-A0000-7TCERT-000035 


SCROOT-ICR-0035 


181201-A0000-7TCERT-000035 


181201-A0000-7TCERT-000035 SCROD1-ICR-0035 February 7, 2019 


ssic 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February ?, 2019 
SSLC 181201-A0000-7TCERT-000035 SCROG1-ICR-0035 


SSLC 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 


SCROOI-ICR-0035 


SSLC 181201-A0000-7TCERT-000035 


SCRO01-ICR-0035 


181204-A0000-7TCERT-000035 SCROO1-ICR-0035 


181201-A0000-7TCERT-000035 SCROO1-ICR-0035 


181201-A0000-7TCERT-000035 SCROO1-ICR-0035. February 5, 2015 


181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February 5, 2019 


SSLC 181201-A0009-7TCERT-000035 SCROO1-ICR-0035 February 5, 2019 


SSLC 181201-A0000-7TCERT-000035 SCROOT-ICR-0035 


181201-A0000-7TCERT-000035. SCROO1-ICR-0035 


181201-A0000-7TCERT-000035S SCROO1-ICR-0035 


EN 181201-A0000-7TCERT-000085 SCROOL-ICR-0035 December 13, 2018 


EN 181201-A0000-7TCERT-000035 SCROOI-ICR-0035 February 5, 2019 


181201-AO000-7T CERT-000035 


SCROO1-ICR-0035 


February 5, 2019 


181201-A0009-7TCERT-000035 SCROO1-ICR-0035 


EIV 181201-A0000-7TCERT-000035 


SCRGO1-ICR-0035 


EN 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 
EIN. 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 
EN 181203-A0000-7T CERT-000035 SCROO1-!CR-0035 


[3 181201-A0000-7TCERT-000035 


SCROO1-ICR-0035 


1E 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 


IE 181201-A0000-7T CERT-000035 SCROO1-ICR-GO35 ^^ February 26, 2019 


IE 181201-A0000-7TCERT-000035 


SCROO1-ICR-0035 February 26, 2019 
IE 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February 26, 2019 
1E 181201-A0000-7TCERT-000035 SCROO1-iCR-0035 February 3, 2019 


db DOS aban): TERTA; SCROO1-ICR-0035 February 5, 2019 
[3 | =a ape nn ENT boot schon Ek dos February §, 2018 
iE 3EDOTADDD TERTS SCROO1-ICR-0035 fella 21, 2018 
JE g igo SR ERTO | prem ; pow 5 205 
IE ES 181201-A0000-7TCERT-000035. SCROO1-ICR-0035 February 5, 2018: 
ie don 5 x i f SRS February 5, ane 


IE 181201-A0000-7TCERT-000035 


Page 1of2 
Date printed: 2019/03/08 


Page 89 of 139 


ATIA -20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES ( PA - Schedule 8} Projet de corridor du nauveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February 26, 2018 


E 181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February 5, 2019 


181201-A0000-7TCERT-000035 SCROO1-ICR-0035 February 5, 2019. 


Page 2of2 


TAPROJA626883V3-GEST E coco ra ar Oa Date printed: 2015/03/08 
Processed under the provisions of the Access to Page 90 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information | me EN RAT nc 


ATIA - 20(1)(b) 
ATIA - 19(1) 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer fo attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 
Engineer. 


1 Certificate number: 181201-A0000-7 TCERT-000040 y 
as described in Review Submittal Certificates RSC # 


2 We certify that the design HN 
181201-10000-42CERT-000002; = RT-000027 / 000028 / 000029 / 000030 / 000032 / 


000035 / 000036 / 000037 / 000038 / 000040 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT- 
-13201-A2CERT-000002 have 
and this Construction Work 


000008 / 000011 / 000013, 181201-13102-43CERT-000 
been satisfactorily translated into the construction of 
including setting out, materials, workmanship and testing e with the requirements of the 


Project Agreement, subject to the closure of the following deficiencies: 181201-A0000-7TAL-000040 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


Signed: 


Name: 
2019-04-08 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantia! Completion. 


5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 
ay CERTIFIED * 
b) CERTIFIED WITH MINOR DEFICIENCY LIST 
¢} REJECTED * delete as appropriate 
Signed: ........ 
For Independent Engineer 
Name: lee cer iud Date:....2019-04-24......... eee 
Execution Version Schedule 8 Certification Procedure 
Processed under the provisions of the Access to Page 91 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 
CONSORTIUM 


Cy Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


Certificate number: 181 201-A0000-7TCERT-000040 | 


Date received: 2019/04/10 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/22 (Ref: 181201-A0000-7TRA-000040 01) 
e Minor deficiencies list and follow up log dated 2019/03/22 
(Ref: 181201-A0000-7TAL-000040, 11] 


Minor deficiency description 


Design data 


2. Design review 
submittals 


3. Quality 
records 
(As of YYYY/MM/DD) 


A0000-7TCERT-000041 | Page | of 2 
159400034 700, CERT. 01. vl 


Processed under the provisions of the Access to Page 92 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


cu - — New Champlain Bridge Corridor Project ae 
CY Stantec Amendments to the Minor deficiencies list 


4. NCR's 
(As of 2019/04/18) 


AQ000-7TCERT-000040 docx Page20f2 
159400034 700. CERT. O1, v1 


Processed under the provisions of the Access to Page 93 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 
Projet de corridor du nouveau pont Champlain ATIA - 1 9(1 ) 


New Champlain Bridge Corridor Project 


L COMPLETION CERTIFICAT 
MINOR DEFICIENCIES LIST AND FOLLOW 


181201-A0000-7TCERT-000040 September 24, 2018 


181201-A0000-7TCERT-000040 September 13, 2018 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-090040 


181201-A0000-7TCERT-090040 October 18, 2018 


181201-A0000-7TCERT-O00040 January 23, 2019 


181201-A0000-7TCERT-000040 February 17, 2017 


181201-A0000-7T CERT-000040 September 21, 2018 


181201-A0000-7TCERT-000040 


181201-ACOCO-7TCERT-000040 September 7, 2018 


1620 181201-A0000-7TCERT-000040 August 20, 2018 


181201-A0000-7TCERT-000040 August 20, 2018 


181201-A0000-7TCERT-000040 November 2, 2018 


181201-A0000-7TCERT-000040 September 18, 2018 


181201-ACOCO-7TCERT-000040 


1625 181201-A0000-7TCERT-000040 January 25, 2019 


1626 181201-AC000-7TCERT-COCO40 


181201-A0000-7TCERT-000D40 


March 21, 2019 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCÉRT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-AC000-7TCERT-000040 


181201-A0000-7TCERT-000040 November 30, 2018 


181201-A0000-7TCERT-000040 March 21, 2019 


181201-A0000-7TCERT-000040 December 14, 2018 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-ADODO-7TCERT-000040 


181201-A0000-7TCERT-000040 March 9, 2019 


181201-A0000-7TCERT-000040 


Page lof? 
‘nttps://odme.snciavalin.com/sle/ncbcp-ga/tp/dac Substantial Compietion/Defieiencles Follow Up/Completion-Minor 2eficiencles List Follaw Jp Lag (2}xisx Date printed: 2019-03-22 
Processed under the provisions of the Access to Page 94 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
_à l'information D PREIS ] t m —— : PR 6 nt (re 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


121201-A0000-7TCERT-000040 


181201-AO0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


https://pdmc.snelavalin.com/slc/ncbcp-qa/cn/doc/Substantial Campletion/Deficiencies Follow Up/Campletion-Minor Deficiencies Ust Follow Up Log (2]xdsx 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information _ oad 


Page 95 of 139 


181201-A0000-7TCERT-000040 
181201-AO000-7TCERT-000040 
181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-COUD40 


181201-A0000-7TCERT-C00040 


181291-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 
181201-AUOCO-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-A0000-7TCERT-000040 


181201-AO000-7T CERT-000040 


[ aTIA-19(1) | [ aTIA-19(1) | 


October 19, 2018 


December 14, 2018 


November 30, 2018 


November 29, 2018 


March 11, 2018 


March 11, 2019 


March 11, 2019 


March 11, 2015 
March 11, 2019 
March 11, 2019 


March 11, 2019 


March 11, 2019 


March 3, 2019 


March 21, 2019 


March 11, 2018 


March 11, 2019 


March 11, 2019 


ATIA - 20(1)(b) 


Page 2 0! 2 
Date printed: 2019-03-22 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (I) firstly, 
by the Private Partner and its Construction Contractor and Designer fo attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


1 
2 


Certificate number: 181201-A0000-7TCERT-000043 


We certify that the design oM as described in Review Submittal Certificates RSC 
#181201-10000-42CERT-000002, 181201-10000-43CERT-000027 / 000028 / 000029 / 000030 / 000032 / 
000035 / 000036 / 000037 / 000038 / 000040 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT- 
000011, 181201-13102-43CERT-000007 / 000008 / 000012 / 000013 181201-13201-42CERT-000002 have 
been satisfactorily translated into the construction of nd this Construction Work 
including setting out, materials, workmanship and testing used are in compliance with the requirements of the 
Project Agreement, subject to the closure of the following deficiencies: 181201-A0000-7TAL-000043 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 

* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 


deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised.  (* delete if no deficiencies) 


Name: 
2019-04-08 


We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Projecl Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


Signed. 
eee" 


Name: 
Date: 


Attestation by independent Engineer of that the above-named element of Project infrastructure is at Substantial 
Completion. 


a} CERTIFIED 


|b) CERTIFIED WITH MINOR DEFICIENCY LIST * 


* delete as appropriate 


Execution Version Schedule 8 Certification Procedure 


Processed under the 


provisions of the Access to Page 96 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 
ATIA - 19(1) 


ATIA - 20(1)(b) 


CONSORTIUM 


Cy Stantec 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


Certificate number: 181 201-A0000-7TCERT-000043 
Work elemen ANM 
Date received: 2019/04/10 (Request for Certification) | 
This amendment is based on the following documents: | 
e Substantial completion supporting documents and construction report dated 2019/03/13 | 
(Ref: 181201-A0000-7TRA -000043 01) | 


e Minor deficiencies list and follow up log dated 2019/04/09 
(Ref: 181201-A0000-7TAL-000043 04] 


1. Design data 


2. Design review 
submittals 


| 
| 


3. Quality 
records | 
(As of 2019/04/12) i | 


4. NCR's 
(As of 2019/04/18) 


181201-A0000-7TCERT-00004 ocx Page ! of 1 
159400034 700 CERT. 01, vl 


Processed under the provisions of the Access to Page 97 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


SUBSTANTIAL COMPLETION CERTIFICATES [ PA - Schedule 8) Projet de corridor du nouveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


SCROO1-ICR-0043 


SCROO1-ICR-C043 January 23, 2019 


SCROO1-ICR-0043 


SCROO1-ICR-CO43 


SCROO1-ICR-0043 


January 29, 2019 


SCROO1-ICR-0043 March 7, 2019 


SCROD1-ICR-0043 


SCRODI-ICR-0043 March 7, 2019 


SCROD1-ICR-0043 


SCROO1-ICR-0043 


SCROO1-ICR-0048 


5734 SCROO1-ICR-0043 


SCROO1-ICR-CO43 


SCROD1-ICR-C043 


SCROO1-ICR-0043 


SCROO1-ICR-0043 


SCROD1-ICR-0043 


SCROO1-ICR-0043 


SCROO1-ICR-0043 


SCROO1-ICR-0043 


SCROO1-ICR-0043 


SCRO01-ICR-0043 


SCROO1-ICR-0043 


SCROO1-CR-0043 


SCROD1-ICR-0043 


SCROO1-iCR-0043 


SCROO1-ICR-0043 ^ February 1, 2019 


SCROO1-ICR-0045 


SCROD1-ICR-0043 


15752 SCROO1-ICR-0043 


SCROO1-ICR-0043 


SCROD1-CR-0043 


SCROD1-ICR-0043 


SCROO1-ICR-0043 


SCROO1-CR-0043 


Page lof2 


https://péme.snclavalin.com/se/nebep-aafep/dec/Substantial Cempletion/Deficleneles Follow Up/Completlon-Minor Deficiencies List Follow Up Log.xlsx Date printed: 2019-04-08 


Processed under the provisions of the Access to Page 98 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information. 


hètas:f/pdme.snelavalin.com/sic/nebep-qa/cp/dce/Substantial Completion/Deflelenties Follow Up/Cempletion-IvInor Deflclencies List Follew Up Log.xisx 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 20(1)(b) 


SCRODI1-ICR-0043 


SCROO1-ICR-0043 


SCRO01-ICR-0043 


SCROD1-ICR-0043 


SCROD1-ICR-0043 E 


SCRO01-ICR-0043 


SCROD1-ICR-0043 


SCROD1-ICR-0043 


EIV SCROO1-ICR-0043 


SCROO1-ICR-0043 


IE SCROO1-ICR-0043 

L3 schoo Lien ana March 11, 2019 

€ sos OO ; 
IE SCROO1-ICR-0043 

[3 - pour 


IE SCROO1-ICR-0043 


[3 SCROO1-ICR-0043 March 11, 2019 


IE SCROD1-ICR-0043 


IE SCROD1-iCR-0043 March 11, 2015 


[3 SCROO1-ICR-0043 -March 11,2019 


IE SCROO1-ICR-0043 March 11, 2019 


IE SCROO1-ICR-0043 March 11,2015 


iE SCROO1-ICR-0043 March 11,2019 


SCROO1-ICR-0043 March 11, 2019 


1E SCROO1-ICR-CO43 
iE SCRODI-CR 0043 Mise 2 2018 
(Ro SOHO 00 
IE ScRo01-1CR-0043 March 11, 2019 s sl 
re | o poc < 2 


Page2of2 
Date printed: 2019-04-09 


Page 99 of 139 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (I) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of fhe relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


1 
2 


Certificate number: 181201-A0000-7 T CERT-000045 


We cerlity that the design MEN - described in Review Submittal Certificates 
RSC # 181201-10000-42CERT-0 - ERT-000027 / 000028 / 000029 / 000030 / 000032 


/ 000035 / 000037 / 000038 / 000040 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT-00001 1, 


181201-13102-43CERT-000007 / 000008 / O 4-13201-42CERT-000002 have been 
satisfactorily translated into the construction ol and this Construction Work including 


setting out, materials, workmanship and testing used are in compliance with the requirements of the Project 
Agreement, subject to the closure of the following deficiencies: 181201-A0000-7TAL-000045 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepanoy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 


deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


Bri raga partner 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


-aMGER"HFIED^* 


| b) CERTIFIED WITH MINOR DEFICIENCY LIST * | 


* delete as appropriate 
Signed: .| 


F 
Name: paté 019-04 724 TES 
Execution Version Schedule 8 Certification Procedure 
Processed under the provisions of the Access to Page 100 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 
ATIA - 19(1) 


ATIA - 20(1)(b) 


Bei cll New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


Q Stantec 


Certificate number: 181201-A0000-7TCERT-000045 
Work element NM 
Date received: 2019/04/09 (Request for certification} 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 2019/03/12 
(Ref: 181201-A0000-7TRA-000045 01) 
e Minor deficiencies list and follow up log dated 2019/04/08 
(Ref: 181201-A0000-7TAL-000045 03] 


Minor deficiency description 


Design data 


Design review 
submittals 


3. Quality 
records 
(As of 2019/01/10) 


4. NCR's 
(As of 2019/04/18] 


181201-A0000-7TCERT-000045 docx Page | of 1 
159400034 700, CERT. O1. v1 


Processed under the provisions of the Access to Page 101 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA - 19(1) |[ATIA - 20(1)(b) 


SUBSTANTIAL COMPLETION CERTIFICATES [ PA - Schedule 8) Projet de corridor du nouveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROD1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-CO45 February 19, 2019 


SCROO1-ICR-0045 - : january 25, 2019 


SCROO1-ICR-0045 


SCROO1-ICR-0045 March 4, 2019 


SCROO1-ICR-CO4S 


SCROO1-ICR-CO45 


SCROO1-iCR-004S 


SCROD1-iCR-0045 


iE SCROOI-ICR-0045 ^ March 4, 2019 


SCROO1-ICR-0045 


SCROD1-ICR-0045 


SCROOi-ICR-0045 Aprii 8, 2019 


SCROO1-CR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROD1-CR-0048 


SCROO1-ICR-0045 


SCROC1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROC1-ICR-0045 February 1, 2019 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


Page Lota 
TAPRON626993\3-GEST_CTRL_PRON\A7-DOC_CTRL\-=Benito=-\Comaletion\SCRASCROA: \completion-Minar Deficiencies List Follow Up Logatsx Date printed: 2018-04-08 


Processed under the pri f the Access to Page 102 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


TÀPRONG26953V3-GEST, CTR. PROA37-DOC, CTRLV.-Benil 


_à l'information. 


ERE — ——— aga 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 


SCROO1-ICR-0045 


SCROD1-ICR-0045 


SCROO1-ICR-0045 


SCROD1-ICR-0045 


SCRO01-ICR-0045 


SCROO1-ICR-C045 


SCROD1-iCR-0045 
SCROO1-iCR-0045 
p 
SCROO4-ICR- 0045 
SCROO1-ICR-0045 
SCROO1-ICR-0045 
— 
SCROO1-ICR-0045. 


SCROO1-ICR-0045 ^ March 4,2019 


SCROO1-ICR-0045 March 4,2019 


SCROO1-ICR-0045 April 8, 2019 


SCROO1-ICR-0045 


SCROO1-ICR-0045 


SCROO1-CR-0045 March 4, 2019 


SCROO1-ICR-0045 March 4, 2019 


SCROO1-ICR-0045 March 4, 2019 


SCROO1-ICR-0045 March 4, 2019 


SCROO1-CR-0045 


SCROO1-CR-0045 


SCROO1-ICR-0045 March 4, 2019 


SCROO1-ICR-0045 


SCROD1-ICR-0045 


SCROD1-ICR-0045 March 4, 201S 


SCRODI-ICR-0045 March 4, 2019 


SCROO1-ICR-0045 March 4, 2019 


SCROD1-ICR-0045 


SCROO1-ICR-0045 April 8, 2019 
SCROO:-ICR Does a 
SCRI (CH aks March 4, 2019 
oed 


SCROO1-ICR-0045 


March 4, 2019 


SCROO1-ICR-0045 ^ March 4, 2019 


ATIA - 19(1) 


ATIA - 20(1)(b) 


Page 2013 
Date printed: 2019-04-08 


TAPRONG2693V3-GEST, CTRL, PROA37-DOC, CTRIV Benito- \Completion\SCR\SCROAS| CPE 


Processed under the provisions of the Access to 
Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 


ATIA -20(1)(b) 


SCROD1-ICR-0045 


Page 104 of 139 


Page 30f3 
Date printed: 2019-04-08 


NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 


including 


any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 


Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


1 
2 


Certificate number: 181201-A0000-7T CERT-000049 

We certify that the design of RE |: described in Review Submittal Certificates 
RSC # 181201-10000-42CERT-00 ^ - - ERT-000027 / 000028 / 000029 / 000030 / 000032 
1 000035 / 000036 / 000037 / 000038 / 000040 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT- 
000011 / 000015, 181201-13102-43CERT-000008 / 000013, 181201-13201-42CERT-000002 have been 


satisfactorily translated into the construction ns: this Construction Work including 
setting out, materials, workmanship and testing used are In compliance with the requirements of the Project 


Agreement, subject to the closure of the following deficiencies: 181201-A0000-7TAL-000049 


ATIA - 20(1)(b) 
ATIA - 19(1) 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed il necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


Name: 
Date: 2019-04-15 


We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


-FOERTIFIEB-*- 


b) CERTIFIED WITH MINOR DEFICIENCY LIST * 


* delete as appropriate 


Processed under the provisions of the Access to Page 105 of 139 
Information Act /Révisé en vertu de la Loi sur l'accés 


à l'information 


ATIA - 20(1)(b) 


5 New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


CONSORTIUM 


G Stantec 


Certificate number: 181 201-A0000-7TCERT-000049 


Date received: 2019/04/17 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 2019/03/26 
(Ref: 181201-A0000-7TRA-000049_01) 
e Minor deficiencies list and follow up log dated 2019/04/09 
(Ref: 181201-A0000-7AL-000049. 02) 


Minor deficiency descriplion 


Design data 


2. Design review 
submiltals 

3. Quality 
records 


(As of 2019/04/30) 


4. NCR's 
(As of 2019/04/30) 


181201-A0000-7TCERT-00004! docx Page 1 of 3 
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February 14, 2019 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 
Engineer. 


1 Certificate number: 181201-A0000-7 TCERT-000051 


2 We certify that the design of as described in Review Submittal Certificates 
RSC # 181201-10000-42CERT-000002, 181201-10000-43CERT-000027 / 000028 / 000029 / 000030 / 000032 / 
35 { 000036 / 000037 / 000038 / 000040 / 000045 / 000046 / 000051 / 000062, 181201-13102-42CERT-000011 
1 000015, 181201-13102-43CERT- 1-13201-42CERT-000002 have been salisfactorily 
iranslated into the construction of and this Construction Work including setting out, 


materials, workmanship and testing used are in compliance with the requirements of the Project Agreement, 
subject to the closure of the following deficiencies: 181201-A0000-7TAL.-000051 


We confirm thal we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


Signed: . sona $t 


For Designer 
Name: Pee ea 


Date: 2019-04-12... ess. 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request thal the above- 
named element of Project Work be certified to be at Substantial Completion. 


Signed: 
For Private Partner 
Name: 
Date: April 17, 201 
5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 
SHOERTIFIEB-- 


[b) CERTIFIED WITH MINOR DEFICIENCY LIST * 


* delete as appropriate 
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x New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


CONSORTIUM 


& Stantec 


Certificate number: 181201-A0000-7TCERT-000051 
Work element AR M 
Date received: 2019/04/17 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 2019/03/28 
(Ref: 181201-A0000-7TRA-000051. 01) 
e Minor deficiencies list and follow up log dated 2019/04/04 
(Ref: 181201-A0000-7TAL-000051. 05] 


Minor deficiency description 


. Design data 


2. Design review 
submittals 


3. Quality 
records 


{As of 2019/01/10 


4. NCR's 
(As of 2019/04/30 
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ATIA -19(1) | [ATIA - 20(1)(b) 


SCROOL-ICR-0051 


SCROO1-ICR-0051 


SCROD1-ICR-0051 


SCROO1-ICR-0051 


SCROD1-ICR-0051 


SCROO1-ICR-0051 


SCROO1-ICR-0051 


SCROO1-4CR-0051 


SCROD1-ICR-0051 


SCROD1-ICR-0051 


SCROD1-ICR-0051 March 8, 2019 


SCROO1-ICR-0051  - March 6,2019 


SCROO1-ICR-0051 
SCho1./cR C051. 
EOR March 28, 2019 
| SEROUS. March P1 2015 


SCROO1-ICR-0051 March 28, 2015 


SCROO1-ICR-0051 


SCROD1-ICR-0052 


SCROO1-ICR-0051 


SCROO1-ICR-0051 March 28, 2019 


SCROO1-ICR-0051 


SCROO1-ICR-0051 


SCROO1-ICR-0051 


SCROO1-ICR-O051 March 28, 2019 


SCROOi-CR-0051 March 28, 2019 


SCROO1-ICR-0051 March 29, 2019 
SCROOL-ICR-005i January 30, 2019 

| ee April 3, 2019 | 

SCROO1-ICR-0051 | April » 2018 


SCROO1-ICR-0051 Aprii 1, 2019 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 

1 Certificate number: 181201-A0000-7 TCERT-000XXX 00052 

2 We certify that the design of as described in Review Submittal Certificates RSC # 
181201-10000-42CERT-0000 T-000027 / 000028 / 000029 / 000030 / 000032 / 35 / 


000036 / 000037 / 000038 / 000040 I 000045 ] 000046 / 000051 / 000062, 181201-13102-42CERT-000011 / 
000015, 181201-13102-43CERT-000008 / 000013, 181201-13201-42CERT-000002 have been satisfactorily 


translated into the construction ‘Rs this Construction Work including setting out, 
materials, workmanship and testing used are in compliance with the requirements of the Project Agreement, 
subject to the closure of the following deficiencies: 181201-A0000-7TAL-000052 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deflciency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


Signed: | _ . 
PEEL) 


For Designer 


Name: 
Date: 2019-04-12... 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


Signed: 
or Private Partner 


Name: A REST GH Re E E 
Bate? scene me Ce 
5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


* delete as appropriate 
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CONSORTIUM 


New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


O Stantec 


Certificate number: 181201-A0000-7TCERT-000052 
Work elemen AN 
Date received: 2019/04/17 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 2019/03/26 
(Ref: 181201-A0000-7TRA-000052 01) 
e Minor deficiencies list and follow up log dated 2019/04/08 
(Ref: 181201-A0000-7TAL-000052 02) 


Minor deficiency description 


Design data 


Design review 
submittals 


3. Quality 
records 
{As of 2019/04/25) 


4. NCR's 
(As of 2019/04/30) 
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SCROO1-ICR-0052 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Privala Partner and its Construction Contractor and Designer lo allest the scope and stalus of the relevant work, 
Including any deficiencias; and (ll) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall bo compleled by PP Persons. Section 5 of the form shall be compleled by the Independent 


Engineer. 
1 Certificate number: 181201-A0000-7TCERT-000057 
2 We certify that the design of E described in Review Submittal Certificates RSC # 


181201-10000-42CERT-000002, 181201-10000-43CERT-000027, 000028, 000029, 000030, 000035, 000036, 
000037, 000038, 000041, 000045, 000046 000051, 000062, 181201-11102-42CERT-000010, 181201-13102- 
42CERT-000011, 181201-13102-4 É 1-13201-42CERT-000002 have been satisfactorily 
translated into the construction i and this Construclion Work including setling out, 
materials, workmanship and testing used are in compliance with the requirements of the Project Agreement, 
subject to the closure of the following da prion {1 11 AL-000057 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have soon the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed il necossary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 

* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 


deficiencies are minor in nature, and subject to the closure of the deficiency ilems being accepled by all parties, 
we are satisfled that the design intent will not be compromised, (*delole if na daficiencies) 


4 We certify that from our audit of the quality contro] procedures we confirm that (he above-named element of 
Project Work has been carried out in accordance will the Project Agreement, We request that the above- 
named element of Project Work be certified t ubstantial Completion. 


5 Attestation by Independent Engineer of that the above-named element of Projact Infrastructure is at Substantial 
Completion. 


[b) CERTIFIED WITH MINOR DEFICIENCY LIST *] 


* delele as appropriate 


Da 2019-04-01 — 
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ATIA - 20(1)(b) 


AP New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


(ap Stantec 


Certificate number: 181201-A0000-7TCERT-000057 


Date received: 2019/03/13 (request for certification} 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/13 (Ref: 181201-A0000-7TRA -000057 06) 
e Minor deficiencies list and follow up log dated 2019/03/13 
(Ref: 181201-A0000-7TAL-000057. 05) 


Minor deficiency description 


Design data 


2. Design review 
submittals 
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ATIA -20(1)(b) 
CONSORTIUM 


New Champlain Bridge Corridor Project 


CY Stantec Amendments to the Minor deficiencies list 


3. Quality records 
[As of 2019/03/28) 


4. NCR's 
(As of 2019/03/28) 
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SUBSTANTIAL COMPLETION CERTIFICATES [ PA - Schedule a] Projet de corridor du nauveau pont Champlain 
MINOR DEFICIENCIES LIST AND FOLLOW UP LOG New Champlain Bridge Corridor Project 


181201-A0000-7TCERT-000057 SCROO1-CR-0057 ` January 31, 2019 


181201-A0000-7TCERT-000057 SCROO1-ICR-0057 May 24,2018 


181201-A0000-7T CERT-000057 SCROO1-iCR-0057 May 24, 2018 


181201-A0000-7TCERT-000057 SCROO1-1CR-0057 


181201-AO000-7TCERT-000057 SCROO1-ICR-0057 September 27, 2018 


181201-A0000-7TCERT-0000$ 7 SCROD1-ICR-0057 March 8, 2018 
181201-A0000-7TCERT-00005 7 SCROO1-ICR-O057 February 20, 2019 


181201-A0000-7TCERT-000057 SCROO1-ICR-0057 


181201-A0000-7TCERT-00005 7 SCROO1-ICR-0057 


181201-A0000-7TCERT-000057 SCROO1-ICR-0057 February 21, 2019 


181201-AD000-7T CERT-000057 SCROO1-ICR-0057 


181201-A0000-7TCERT-000057 SCROO1-CR-0057 


181201-A0000-7TCERT-000057 SCROO1-CR-0057 July 31,2018 


181201-AO0CO-7TCERT-000057 SCROO1-ICR-0057 August 5, 2018 


181201-AO00G-7TCERT-000057 SCROO1-ICR-0057 
August 5, 2018 


381201-40000-71CERT-O00087 SCROO:-ICR-0057 


181201-A0000-7TCERT-000087 SCRO001-1CR-0057 


181201-A0000-7TCERT-00005 7 SCROD1-ICR-0057 
181201-A0000-7TCERT-000057 SCROO1-ICR-0057 July 31, 2018 
181201-A0000-7TCERT-000057 SCROOI-ICR-0057 July 34, 2018 


181201-A0000-7TCERT-000057 SCROOL-ICR-GOS7 April 26,2018 


181201-AO000-7TCERT-000057 SCRODI-ICR-O057 February 20, 2019 


181201-A0000-7TCÉRT-000057 SCROO1-ICR-0057 
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PROJECT AGREEMENT 


(3) SUBSTANTIAL COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firsily, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 8 of the form shall be completed by the Independent 


Engineer. gem on 
1 Certificate number: 181201-A0000-7 TCERT-000117 
2 We certify that the design of A 2s described in Review Submitial Certificates RSC # 


481201-10000-42CERT-000002 / 000006, 181201-10000-43CERT-000027 / 000028 / 000029 / 000032 / 
000035 / 000036 / 000038 / 000045 / 000046 / 000051 / 000061 / 000062, 181201-13102-43CERT-000008, 
181201-13103- -00000 81201-13201-42CERT-000002 has been satisfactorily translated into the 
construction of and this Construction Work including setting out, materials, workmanship 
and testing us th the requirements of the Project Agreement, subject to the closure of the 
following deficiencies: 181201-A0000-7TAL-000117 


3 We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Pariner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
ihereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor In nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies} 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


z CERTIFIED WITH MINOR DEFICIENCY LIST * | 
: * delete as appropriate 
Signed: . 
F : 


Name. BENNNENNM Á. Date:. 2019-04-25 
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CONSORTIUM 


6” Stantec 


| Certificate number: 181201-A0000-7TCERT-0001 17 

Work element DEBE 

Date received: 2019/04/10 (Request for Certification) 

This amendment is based on the following documents: 


« Substantial completion supporting documents and construction report dated 2019/03/15 
(Ref: 181201-A0000-7TRA-000117 01) 


e Minor deficiencies list and follow up log dated 2019/04/09 
(Ref: 181201-A0000-7TAL-0001 17. 03j 


Minor deficiency description 


Design data 


2. Design review 
submittals 


3. Quality 
records 
(As of 2019/04/25] 


4. NCR's 
[As of 2019/04/26] 
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March 29, 2019 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT 
PROJECT AGREEMENT 


(3) SUBSTANTIAL. COMPLETION CERTIFICATE 


This template specifies the minimum scope and content for a Substantial Completion Certificate, It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 


including 


any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 


Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. 


1 
2 


Certificate number: 181201-A0000-7TCERT-000119 


We certify that the design ee =< described in Review Submittal Certificates RSC # 
18120 1-10000-42CERT-00000 , -10000-43CERT-000027 / 000028 / 000029 / 000032 / 
000035 / 000036 / 000038 / 000045 / 000046 / 000051 / 000061 / 000062, 181201-13102-43CERT-000008, 
481201-13103-43CERT-000002, 181201-13201-42CERT-000002 have been satisfactorily translated into the 
construction o EB RW RR RR and this Construction Work including setting out, materials, workmanship 
and testing used are in compliance with the requirements of the Project Agreement, subject to the closure of the 
following deficiencies: 181201-A0000-7TAL-000119 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- 
named element of Construction Work and have so far as we deemed it necessary witnessed the construction 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. 


* We have reviewed the deficiency list-for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will not be compromised. (* delete if no deficiencies) 


Signed: A... 
esigner 


Date: UIS E  ivrodnn dans iuit 


We certify thal from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


Signed: 
For Private Partner 


Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


“a CERTIFIED 
| b) CERTIFIED WITH MINOR DEFICIENCY LIST * | 


-eJ REJECTED-*— EEE * delete as appropriate 


Date:..29-04-2019 on, 


Execution Version Schedule 8 Certification Procedure 
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ATIA - 20(1)(b) | 
New Champlain Bridge Corridor Project 
Amendments to the Minor deficiencies list 


CONSORTIUM 


6” Stantec 


Certificate number: 181201-A0000-7TCERT-0001 19 
Work element: ERE 
Date received: 2019/04/09 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/03/01 (Ref: 181201-A0000-7TRA-000119 01) 
e Minor deficiencies list and follow up log dated 2019/04/26 
(Ref: 181201-A0000-7TAL-000119 09] 


Minor deficiency description 


Design data 


2. Design review 
submittals 


3. Quality records 
(As of 2019/04/12) 


4. NCR’s 
(As of 2019/04/24) 


] 

| 
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Page 132 of 139 
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January 22. 2019 
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ATIA - 20(1)(b) 
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March 6, 2019 
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NEW BRIDGE FOR THE SAINT LAWRENCE CORRIDOR PROJECT | Lat 
PROJECT AGREEMENT | | 


(3) SUBSTANTIAL COMPLETION CERTIFICATE | 


This template specifies the minimum scope and content for a Substantial Completion Certificate. It shall be used: (i) firstly, 
by the Private Partner and its Construction Contractor and Designer to attest the scope and status of the relevant work, 
including any deficiencies; and (ii) secondly, by the Independent Engineer to certify, or not, Substantial Completion. 
Sections 1 to 4 of the form shall be completed by PP Persons. Section 5 of the form shall be completed by the Independent 


Engineer. | 
1 Certificate number: 181201-A0000-7TCERT-000281 | 
2 We certify that the design of| s described in Review Submittal Certificates RSC 


# 181201-23301-43CERT-000014 has been satisfactorily translated into the construction of 
HEE and this Construction Work including setting out, materials, workmanship and testing used 
are in compliance with the requirements of the Project Agreement, subject to the closure of the following 
deficiencies: 181201-A0000-7TAL-000281 


We confirm that we have used reasonable professional skill and care in the Design Work for the above- 
mentioned element of Project Work. We have seen the Private Partner's documentation referring to the above- | 
named: element of Construction Work and have so far as we deemed it necessary witnessed the construction | 
thereof and have found no discrepancy between said documentation and the element of Project Work as 
designed for construction. | I 


* We have reviewed the deficiency list for the above-named element, and we are of the opinion that the 
deficiencies are minor in nature, and subject to the closure of the deficiency items being accepted by all parties, 
we are satisfied that the design intent will nat be coitipromised. (‘delete if no deficiencies) 


Signed: 


` : r Designer 
Name: ‘EE EP 
Date: 2019-04-88... 


4 We certify that from our audit of the quality control procedures we confirm that the above-named element of 
Project Work has been carried out in accordance with the Project Agreement. We request that the above- 
named element of Project Work be certified to be at Substantial Completion. 


5 Attestation by Independent Engineer of that the above-named element of Project Infrastructure is at Substantial 
Completion. 


b) CERTIFIED WITH MINOR DEFICIENCY LIST * 
>) REJECTED O O | * delete as appropriate 
Date 201 9-04-23 
Execution Version Schedule 8 Certification Procedure 
Le 
Processed under the provisions of the Access to Page 134 of 139 


Information Act /Révisé en vertu de la Loi sur l'accés 
à l'information 
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ooo. = New Champlain Bridge Corridor Project 


Amendments to the Minor deficiencies list 


Certificate number: 181201-A0000-7TCERT-000281 
Work element ARE 
Date received: 2019/04/22 (Request for Certification) 
This amendment is based on the following documents: 
e Substantial completion supporting documents and construction report dated 
2019/04/15 (Ref: 181201-A0000-7TRA-000281_01) i 
e Minor deficiencies list and follow up log dated 2019/04/18 
(Ref: 181201-A0000-7TAL-000281. 01) 


Minor deficiency description 


159400034 700 CERT OI. vl 
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2. Design review 
submittals 


3. Quality records 
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4. NCR's 
(As of 2019/04/22) 
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